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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.  R-148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area  SUBMISSION  DATE; 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


APPLICATION  FOR  LOAN  AND  GRANT:  Form  HUD-612  CODE  NO.  R-201(l) 


Form  HUD-612  is  attached. 
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Form   Approved 
Budget   Bureau  No.   63-R0610 


HUD-612 
(12-67) 


U.  S.  DEPARTMENT  OF   HOUSING  AND  URBAN  DEVELOPMENT 
URBAN  RENEWAL  PROGRAM 


APPLICATION  FOR  LOAN  AND  GRANT 


INSTRUCTIONS:    Prepare  original  and  required  copies  for  HUD-    Place 
original  in  Bin4er  No.  1,  copies  in  remaining  Binders. 


PROJECT    LOCALITY 

Boston.  Massachusetts 


PROJECT   NAME   S^,       Botolph      St. 

Elderly  Housing  Urban  Re- 


PROJECT   NUMBER 

Mass.    R-148 


newal    'Ire  a 


DATE  RECEIVED  (To  be  filled  in  by  HUD) 


A.    CORPORATE  NAME  OF  APPLICANT 


BOSTON  REDEVELOPJTENT  AUTHORITY 


B.    TYPE  OF  APPLICATION 


[3    Temporary  Loan  and/or  Capital  Grant,  for  project  execution    [^Complete  all  blocks^ 
I     i    Temporary  Loan,  for  early  land  acquisition    I^Leave  Blocks  D  and  E  Blank^ 


C.    SUBMISSION 

pCl  Initial  application 

I     I  Revision  of  previously  approved  application  dated 

I      I    Change  in  project  area  boundaries 

I       I    Revision  in  Temporary  Loan 

I       I    Revision  in  Project  Capital  Grant 


19. 


. ,  for  purpose  of: 


I      I    Revision  in  Relocation  Grant 
I      I    Revision  in  Rehabilitation  Grant 
I       I    Other   (Explain) 


D.    REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  will  repay,  with  interest.  Title  I  advances  in  the  sums  indicated 
and  in  accordance  with  the  contract  shown  below: 


ADVANCE  CONTRACT  NUMBER 


AMOUNT  OF  CONTRACT 


AMOUNT  ADVANCED  UNDER  CONTRACT 


R-47 


165,800 


163,800 


E.    EXISTING  FEDERAL  AUTHORIZATIONS 

Estimated  survey  and  planning  costs  for  this  project,  in  accordance  with  the  most  recent  approved  Survey  and 


Planning  Budget  No. 


approved  on 


19 


F.  TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Chech  applicable  items) 


TOTAL  AMOUNT 


COMPLETE  ONLY  IF  REVISION 


AMOUNT  OF  CHANGE 
(+)  or  (-) 


(^  TEMPORARY  LOAN 


$   790,300 


)  $ 


ra    PROJECT  CAPITAL  GRANT 


Basis 


3/4  Basis: 

I      I    Limited  project  costs 

I       I    Municipality  with  population  of  50,000  or  less 
I      I    In  Redevelopment  Area,  municipality  with 
population  of  more  than  50,000 


»   780,300 


)  $ 


I      :    RELOCATION  GRANT 


(        )  $ 


□    REHABILITATION  GRANT 


G.    PROGRAM 


Title  1  of  the  Housing  Act  of  1949, 
I — ^  as  amended  to  date 


Title  I  of  the  Housing  Act  of  1949,  as  amended 

I — I   prior  to  the  Housing  Act  of  1954 


Previous  edition  may  be  used. 


(Over) 
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H.    CATEGORY  OF  PROJECT  ELIGIBILITY 

Enter  Roman  number  designation  as  checked  on  Form  HUD-6120,    Summary  of  Project  Data:  XIV^ 
If  project  is  under  "disaster  area''  provisions  of  Section  III  of  Title  I,  check  here:  |^ 


(.     APPLICATION 

The  Applicant  hereby  applies  to  the  United  States  of  America  for  the  financial  assistance  indicated  in  Block  F 
above,  under  the  provisions  of  Title  I  as  identified  in  Block  G  above,  to  aid  in  financing  the  project  described 
in  this  application. 


J.     SUPPORTING  DOCUMENTATION 

The  documentation  submitted  in  support  of  this  application  shall  be  considered  part  of  this  application. 


K.    ESTIMATED  COMPLETION  DATE  OF  PROJECT  EXECUTION  STAGE:      Le  C  eiTlb  6 1"     ^1  ,  19  71    ' 

(Complete  the  following  estimated  time  schedule  of  major  steps  in  executing  the  project) 


PROJECT  ACTIVITY 


NUMBER   QF   MONTHS 


TOTAL  FOR  ACTIVITY 
M 


FROM  CONTRACT  EXECUTION  TO 


START  OF  ACTIVITY 
(b) 


COM.  OF  ACTIVITY 

(c) 


1.  Rehabilitation  to  meet  project  completion 
requirements 


2.    Land  acquisition 


k 


April,  1969 


July,  1969 


3.   Relocation  of  site  occupants 


4.    Demolition  and  site  clearance 


Aug.,    1969 


Oct.,    1969 


5.   Site  preparation,  including  installation 
of  project  improvements 


Nov.,  1969 
July,  1971 


March,  1970 
Dec.  1971 


6.    Disposition  of  land  in  project  area 


April,    1970 


May,    1970 


7.    Financial  settlement  and  project  completion 

(After  completion  of  above  activities) 


36 


Jan.,    1969 


Dec,    1971 


L.    PROJECT  AREA  BOUNDARIES    '^ 

The  project  area  herein  described  is  the  identical  area  covered  by  the  Urban  Renewal  or  Redevelopment  Plan  as 


approved  by  the  governing  body  of  the  Local  Public  Agency  on 


19. 


{Describe  boundaries  of  project  as  set  forth  in  each  Plan  and  attach  to  this  apptication) 


M.    EXECUTION 

IN  WITNESS  WHEREOF,  the  applicant  has  caused  this  application  to  be  executed  in  its  name,  and  its  seal  to  be 
hereunto  fixed  and  attested,  this         1st  day  of       Novembe^ 

EseAlD  /X-7^A^ 


t  /i  ^-7-^/>€:  /o-x 


By. 


Corpiyf^te  f^ame  of  /Applicant 

BOSTON  REDEVELOPMENT  AUTHORITY 


Signature 


DEVELOPMENT  ADMINISTRATOR 

Title 


CITY  H.A1,L    A^INEX 

Address 


BOSTON,    MASSACHUSETTS    02108 

City,  State,  and  ZIP  Code 


For  an  Application  for  Early  Land  Acquisition  Loan,  enter  estimated  effective  date  of  the  Contract  for  Loan  and  Grant  for  project  execution  activi- 
ties.    Complete  Lines  2,  3,  and  4,  and  leave  Lines   1,   5,  6,  and  7  blank. 

For  an  Application  for  Early  Land  Acquisition  Loan,  delete  the  phrase  "covered  by  the  Urban  Renewal  or  Redevelopment  Plan  as  approved"  and 
insert  Udescrjbed  in  the  Re  solutioti  adopted".  ^  -,  .  ^         ,  \      r-.  .  j  ■    j_  .  ^j 

wc3ire  preparation  will  occur  m  2  phases:  a)  Site  preparation  after 
223891.P  demolition:   b)  Project      Huo-wash.,  d.  c.  improvements  to  be      hud-6I2  (12-67) 
carried  out  as  construction  is  nearing  completion. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


BOUNDARY  DESCRIPTION  CODE  NO.  R-201(2) 


The  St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area  is  bounded 
and  described  as  follows: 

That  certain  tract  of  land,  referred  to  as  the  St.  Botolph  Street 
Elderly  Housing  Urban  Renewal  Area,  situated  in  the  City  of  Boston, 
County  of  Suffolk,  and  Commonwealth  of  Massachusetts,  and  bounded 
generally  as  follows; 

Beginning  at  the  northwest  corner  of  the  intersection  of  Garrison 
Street  and  St.  Botolph  Street; 

Thence  turning  and  running  southwesterly  along  the  extended  north- 
westerly side  of  St.  Botolph  Street  to  the  extended  southwesterly 
sideline  of  Follen  Street; 

Thence  turning  and  running  southeasterly  along  the  extended  south- 
westerly sideline  of  Follen  Street  to  the  extended  southeasterly  side- 
line of  Alley  454; 

Thence  turning  and  running  northeasterly  along  the  extended  south- 
easterly sideline  of  Alley  454  to  the  extended  northeasterly  sideline 
of  Garrison  Street; 

Thence  turning  and  running  northwesterly  along  the  extended  north- 
easterly sideline  of  Garrison  Street  to  the  point  of  beginning. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  N0„  MASS.  R- 148 


St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LABOR  STANDARDS  CODE  NO.  R-202 


An  approved  form  HUD-647,  Determination  of  Prevailing  Salaries  of 
Technical  Positions,  is  on  file  with  the  Boston  Redevelopment  Authority 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-  148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  PHOTOGRAPHS  CODE  NO.  R-203 

Project  photographs  are  submitted  under  separate  cover  and  include: 

(1)  One  aerial  photograph  showing  the  entire  project  area 

(2)  A  series  of  four  closeup  photographs  illustrating 
structures  subject  to  clearance 

(3)  Four  photographs  of  architectural  drawings  of  the 
project  area  after  completion  of  the  project 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COMMUNITY  REQUIREMENTS  DATA  CODE  NO.  R-211 


Evidence  establishing  the  ability  of  the  City  of  Boston  to  meet  all  the 
general  plan  requirements  is  contained  in  the  latest  submission  for 
recertif ication  of  the  Workable  Program  for  Community  Improvement. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:     Basis  for  Boundary  CODE  NO.   R-212(l) 

Revisions 


Not  applicable. 


Mass.    R-148/R-212  (1)  1   of    1 


i 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  N0„  MASS,  R- 148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:       Project  Area  Maps  CODE  NO.  R-212(2) 

The  following  maps  are  submitted  herewith; 
Map  4:   Existing  Land  Use 
Map  5;   Building  Deficiencies  and  Proposed  Treatment 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT;       Form  HUD-6120  CODE  NO.  R-212(3)(a) 


Form  HUD-6120  is  attached. 
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Form  approved 
Budget   Enreau  No.    63- 

RS84.5 

(11-63) 

HOUSING     AND     HOME     FINANCE     AGENCY 

URBAN  RENEWAL  ADMINISTRATION 

SUMMARY    OF    PROJECT    DATA 
(Urban  Renev/al   Program) 

PROJECT    LOCALlTr 

Boston,   Massachusetts 

PROJECT  NAME     St.   Botolph  St.   Elderly 
Housine;  Urban  Renewal  Area 

PROJECT    NUMBER 

Mciss.   ^-  148 

CONGRESSIONAL    DISTRICT     IN    WHICr   ', 
PROJECT    AREA     IS    SITUATED                 (->•-'„ 

ISSTBUCTIONS:   ■  Place    original    and   7    copies    in   Binder   So.     i,    and   one    copy    each    in    other    binders. 

k.     CATEGORY   OF   PROJECT    ELIGIBILITY    (Check    one;     see    Urban    Renewal    llanual ,     Chapter    3-2) 

CATEGORY 

PRESEMT  CHARACTER  OF   AREA 

EXTENT  OF   PRESENT 
DEVELOPMENT 

PROPOSED  REUSE 

[]! 

Predominantly   residential 

Built   up 

Any 

[]n 

Predominantly   residential 

Predraninant ly   open    land 

Any 

[]  III 

Not   predominantly   residential 

Built   up 

Predcoiinant ly  residential 

[]1V 

Not   predominantly  residential 

Predominantly  open   land 

Predominantly  residential 

rn  V         NonreG  ident  iai 
L -J                 Exception 

Not   predominantly   residential 

Built   up 

Not   predominantly   residential 

r  ~]  YT       Nonresidential 
LJ    '^           Exception 

Not   predominantly   residential 

Predominantly  open   land 

Not   predominantly  residential 

ri  VTT     Collece,    UniverBity, 
LJ   "^^          or   Hocpitr,! 

Any 

Euilt   up 

Any 

r  ~1  VTTT  College,    Univsroity, 
LJ   ^^^1       or   Hoepital 

Any 

Predominantly   open    lard 

Any 

[]IX 

- 

Open    land 

Predominantly   residential 

[3x 

- 

Open    land 

Not   predominantly  residential 

r"l  YT       Area  Kedevelopment 
LJ  •'^^           Exception 

Not   predominantly  residential 

Built   up 

Not   predominantly  residential 

FT  TIT     Area  RedeveloptMnt 
LJ  -^-^^         Eiception 

Not   predominantly   residential 

Predominantly  open    land 

Not  prodominantly  residential 

pq^TV     Single  Purpose 
'--J Public  Housin.o; 

Not  predominantly 
residential 

Ruilt   UD 

Predomina^nt  Lv^^JT'isid.eJtir  L 

e.  TYPE  OF  TREAT51EHT  OF  AREA                                                                                                                                                                         tial 

[j^   CLEAPANCE  AREA  OTLY    (Complete   Blocks    C.    F,     and   G) 

Q]    COHSSnVATICN  AJIEA  OlfLY   (Coi^plcte    Blocks    C.    W.     end   I) 

[3  COSINATiaN  OF  CLEARAl.'Ce  AM)  CC2<SESVATI0N  SEXTriffi^S  (Complete  Blocks   C   tkroiigh   I) 

SUBMITTED    BT:                                                                                                                                                               /                                   .'  ' 

November    1,    1968                               ,/'  ' rj/iU      K^-J^J^.^f^ 

Dcte 

Boston  Redevelopment  Ai- 

'                                   Sijneto're 

ithority                                         Development  Administrator 

Loeal    Public 

Aiency                                                                                                                Title 

JT 
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C.    ENVIRONMENTAL   DEFICIENCIES   (Check   and  co 

[  J   No  change    in   deacr ipt ions    given   on   F 
Block  J,    submitted    for    this    project 

nplete   one) 

orm  R-6101,    Urban  Renewal   Area  Data, 
nn                                                    ,     iq 

[x\   See    following  descriptions 

CONDITION 

DESCf?IPTION   OF    EXTENT   TO   WHICH   CONDITION    EXISTS 

(Give    source    of    information.        If    additional     space     is    required, 
continue    on    a    plain    sheet    and    attach    to     this    fort.) 

1.    Overcrowding   or    improper    location 
of   structures    on    the    land 

see  attachment 

2.    Excessive  dwelling   unit   density 

not  present 

e 

3.    Conversions    to    incompatible    types    of 
uses,    such  as    roominghouses   among 
fami ly  dwe 1 1 ings 

not  present 

1                ■ 

4.    Obsolete   building   types,    such   aa    large 
residences   or   other   bnildinge  which 
throush    lack   of   use   or  maintenance 
have  a  blighting    influence 

see  attachment 

6.    Datrimental    land   uses    or   conditions, 
Buch  as    inccCTipatible   uses,    structures 
in  mixed   use,    or   adverse    influences 
froai  noise,    smoke,    or    funes 

^                      see  attachment                                                      •  ' 

6.    Cnsafe,    congested,    poorly  designed, 
or   otherwise  deficient   streets 

not  present 

7.    Inadequate   public   utilities   or 

coionunity   facilities   contributing   to 
unsatisfactory    living  conditions    or 
economic  decl  ine 

not  present 

8.    Other   equally   significant  environirental 
deficiencies 

not  present 

^ 


( 
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DATA    on    PROJECT    AREA 

(Complete    this   page    only    if  project    area    includes  -both   clearance    and   conse rx'atior.   sections) 

D.   PRESEMT  CHARACTLfi.    COISDITION  OF  BUKDINGS,    A!!D  PROPOSED  LAUD  USES 

(Areas    shall     be    shovn     to    necrcst    tenth    of    an    acre.     Total     area    uithin    perif^.cter'    boundaries    of    the    project     shall     be 
tccoanted    for,     excepting    only    any    interior    arecs    vhich    have    beer,    cxcludrd    frOR    the    project     area.       Meanings    of    (cms 
ire     identical     vith    those     in    Urban    lieneioal    Maiiual,     Ch.     3-2,     and    t-.aterial     in    Ch.     3-i    under     the    heading    "Bulio'lng 
De fici  cncies") 

ITEM 

^ ACREAGE 

CONDITION    OF 
BUILDINGS 

ACREAGE 

BY- 
PROPOSED 
LAND   USES 

TOTAL 

BY    PRESENT    CHARACTER 

BY    PROPOSED 
ACQUIS  IT  ION 

IMPROVED 

UNIM- 
PROVED 

TOTAL 
SUI LDINGS 

NUMBER 

WITH 

D  E  F  1  - 

C  lENCICS 

WITH 

BLDG5.    Ot; 

STREETS 

W/ OTHER 

IKPROVE- 

MENTS 

TO    bE 
ACQUIRED 

HOT 

TO    BE 
ACQUIRED 

TOTAL 

1 . 1 

1.1 

0 

0 

.5  ■■ 

0  ., 

5 

5 

1.1 

1.    streets,    Alleys,    Public 
Rights-of-NVay,    Total 

.6 

.    .6 

0 

0  ~ 

0 

.6 

::::  j:;::::::i::::: 

a.   Viijor  Trancportut  ion 

0 

0 

0 

0 

0 

0 

(1)  T?ith   Fedeial 
Righ-.Tiy  Aid 

:::::::::::::::;:::: 

::::::::::::::::: 

0 

(2)  Without   Federal 
Hich'ivay  Aid 

::i::::!:iH!ii::: 

:::;:::;::;::::: 

0 

b.    Other   Streets,    Alleys, 
Public  Rights-of-Vfey 

.6 

.6 

0 

0 

0 

.6 

2.    Residential,    TotEl 

.1, 

,1 

0 

0 

.1 

0 

1 

1 

.^; 

a.    Dr.-ellinj  Parposes 

.1 

.1 

0 

0 

.1 

0 

1 

1 

.5 

b.    Kelfited  Public  or 
Semipublic  Purposes 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3.    Honreaidcntial,    Totr.l 

.1: 

,h 

0 

0 

.  '-i 

0 

h 

h 

0 

D.    ComiAsrcial 

0 

0 

0 

0   . 

0 

0 

0 

0 

n 

b.    Industrial 

0 

0 

0 

0 

0 

0 

0 

0 

0 

c.  Public   r,r  Semipublic 
(Inst  it.ut  ions!) 

d.  Open   or   Uniniproved 

A'r 

.)+ 

0 

0 

.1-! 

0 

k 

k ^ 

„',0 

3a,    b,    or   c   above 
E.   COiirayLATED  TR|-ATi-lEi!T 

0 

iiiiii^iiiiiiiUiL; 

iiLiiLiiiiiLJiiiii 

0 

0 

0 

iiiiiiiiiiiiiJlLLil 

iiiuiiiiiiiiiiiliii 

::;:::::!:::::::::!: 
::::::::::::::;^;:. 

ITEM 

■ 
TOTAL   DUMBER 

■  NUMBER  10   BE 
CLEARED 

HUHBER 
DESIGJIATED   FOR 
REHABILITATION 

NUMBER  TO    BE 

RETAINED 

WITHOUT 

TREATMENT 

NUMBER 

FOR   WHICH 

TREATMENT    NOT 

YET   DETERMIIIED 

1.    Area   (in   Acres)    of   Parcels  With 
Buildings 

■     .5 

.5 

0 

0 

0 

2.    All   Buildings 

5 

5 

0 

0 

0 

p.,    Pesidential  Buildings 

1 

1 

0 

0 

0 

b.    NonreB ident Ik  1   Buildinss 

k 

ii_ 

0 

0 

0         1 

3.   All  D-'elling  Units 

0 

0 

0 

0 

• 

0 

a.    In  BuildingB  With  Deficiencies 

0 

0 

0    ■ 

0 

0 

b.    In  Standnrd  Buildings 

0 

•    0 

0 

0 

0 

DATA  ON  CLEARANCE  AREA,  OR  CLEARANCE  SECTIONS  OF  PROJECT  AREA 

F.  PRESai  CHARACTER,  COMDITION  OF  BUILDIKGS,  AJiD  PROPOSED  LAND  USES 

(Areai    skill     be    shovn    to    nearest    tenth    of    an    acre,       Meanings    of    terms    are    identical    with    those     in    Urban    Heneval 
iianualf    Ch.    J-2;  material     in    Ch.    3-1    under    the    heading    "Building   De  f  ic  i  end  e  s" ;     and    criteria    in    Ch.     10-1    for 
"CI earance    and   Redev'^opm-nt") 

ITEM 

ACREAGE 

CONDITION  OF  BUILDINGS 

ACREAGE 
BY 

PROPOSED 
LAND 
USES 

TOTAL 

BY  PRESENT  CHARACTER 

BY  PROPOSED 
ACOUISIT ION 

TOTAL 

BUI LD- 

INGS 

NUMBER 
WITH 
DEFI- 
CIENCIES 

NUMBER 
STRUC- 
TURALLY 
SUB- 
STAND- 
ARD RE- 
QUIR  ING 
CLEAR- 
ANCE 

NUMBER 
WARRANT- 
ING 
CLEAR- 
ANCE TO 
REMOVE 
BLIGHT- 
ING in- 
fluence; 

IMPROVED 

UNIM- 
PROVED 

W  ITH 
BUI LD- 
INGS  OR 
STREETS 

WITH 
OTHER 

IM- 
PROVE- 
MENTS 

TO  BE 

AC- 
QUIRED 

NOT  TO 
BE  AC- 
QUIRED 

TOTAL 

1.1 

1.1 

0 

0 

.'^ 

0 

^ 

h 

-^ 

2 

1.1 

1.  Streets, Alleys,  Public 
Right 8- of- Way,  Total 

.6 

.6 

0 

0 

u 

0 

a.  Major  Transportation 

u 

0 

0 

0 

0 

0 

(1)  With  Federal 
Highway  Aid 

u 

(2)  Without  Federal 
Highway  Aid 

0 

b.  Other  Streets,  Al  leys. 
Public  Rights-of-Way 

.6 

.6 

u 

0 

u 

;;;•;: 

.6 

2.  Residential,  Total 

.1 

.1 

1  } 

0 

.1 

u 

1 

1 

1 

0 

r-* 

a.  Dwelling  Purposes 

.1 

.1 

0 

0 

.1 

0 

1 

1 

1 

0 

.^ 

b.  Related  Public  or 
Semipnblic  Purposes 

0 

u 

0 

a 

(J 

0 

0 

0 

0 

0 

0 

3.  Nonresidential,  Total 

'h 

'k 

0 

0 

•^ 

0 

L 

k 

2 

2 

0 

a.  Conmercial 

0 

0 

u 

0 

0 

u 

0 

0 

0 

0 

V 

b.  Industrial 

0 

0 

0 

0 

u 

u 

0 

0 

0 

0 

0 

c.  Public  or  Semipnblic 
(institutional) 

.^ 

.k 

0 

0 

.li 

0 

k 

k 

2 

2 

0 

d.  Open  or  Unimproved 
Land  Not  Included  in 
3a,  b,  or  c  above 

0 

0 

0 

0 

: 

e.  COHTEHPLATED  TREATMENT                                                                                  j 

ITEM 

TOTAL  NUMBER 

NUMBER  TO  BE 
CLEARED 

NUMBER 
DESIGNATED  FOR 
REHABILITATION 

NUMBER  TO  BE 

RETAINED 

WITHOUT 

TREATMENT 

NUMBER 

FOR  WHICH 

TREATMENT  NOT 

YET  DETERMINED 

1.  Area  (in  Acres)   of  Parcels  With 
Bui Idinga 

.5 

.5 

0 

0 

0 

2.  All  Buildings 

5 

5 

0 

0 

0 

a.  Residential  Buildings 

1 

1 

0 

0 

0 

b.  Nonresidential  Buildings 

h 

1+ 

0 

0 

0 

S.  All  Dt-^lliag  Units 

0 

0 

0 

0 

0 

a.  In  Baildinjs  With  Deficiencies 

0 

0 

0 

0 

0 

b.  Ie  Stinaard  Eaiidi&j; 

0 

0 

0 

0 

0 

c 


DATA  ON  COHSERVATIOH  AREA,  OR  COKSERVATIOH  SECTIONS  OF  PROJECT  AREA 

H.  PRESENT  CHARACTER,  COHDITIOH  OF  BUILDIKGS,  AND  PROPOSED  LAND  USES     jjQrp  APPLICABLE 

(Areas    shall     he     shoor.  to    nearest     tenth    of    an    acre.       Meanings    of    teres    are     identiccl    uith    those     in    Urban    Reneisal 
Manual^     Ch.     3-2;     material     in    Ch.     2-1    under     the    heading    "Building    Deficiencies";     and    criteria     in    Ch .     iO-1    for 
"clearance    and   Redevelopment" ) 

ITEM 

ACREAGE 

. CONDITION  OF  BUILDINGS 

ACREAGE 

BY 
PROPOSED 

LAND 

USES 

TOTAL 

BV  PRESENT  CHARACTER 

BY  PROPOSED 
ACQUISIT ION 

TOTAL 

BUI  LO- 

INGS 

NUMBER 
WITH 
DEFI- 
CIENCIES 

NUMBER 
STRUC- 
TURALLY 

SUB- 
STAND- 
ARD RE- 
OU  IR 1 NG 
CLEAR- 
ANCE 

NUMBER 

NARRANT- 

ING 

CLEAR- 
ANCE TO 

REMOVE 
BLIGHT- 
U5  IN- 
FLUENCED 

1  MPROVED 

UN  1  M- 
PROVEO 

WITH 
BUI LD- 
ING5  OR 
STREETS 

WITH 
OTHER 

IM- 
PROVE- 
MENTS 

TO  BE 

AC- 
QUIRED 

NOT  TO 
BE  AC- 
QUIRED 

TOTAL 

1.  Streets,  Alleys,  Pnblic 
Rights-of-Way,  Total 

s 

:::;;:::::::::::; 

:::::;:::::::. 

a.  Major  Transportation 

(1)  With  Federal 
Highway  Aid 

____ 

iiiiiiii;:;;:: 

' 

','.',',','.'.'.'.',',','.'.'.'. 



:::::::::::::: 

..........  — 



- 

(2)  Without  Federal 
Highw'By  Aid 

. 

b.  Other  Streets,  Alleys, 
Public  Rights-of-Way 

e 

:::::;:::::::::: 

i;;l;l:i;;:!!!;i 

;;;;:::::::::::: 

2.  Residential,  Total 

a.  Dwelling  Purposes 

I 

b.  Related  Public  or 
Semipablic  PurpoBce 

3.  Nonresidential,  Total 

a.  Conmercial           > 

b.  Industrial 

c.  F*ublic  or  Semipublic 
(inst itut  ional) 

\ 

. 

d.  Open  or  Unimproved 
Land  Not  Included  in 
3a,  b,  or  c  above 

::::;::::::::: 

:;;;i;iiij;;;;;i; 

::::^:i:i::i::: 





1.  CONTEMPLATED  TREATtiEHT                                                                               | 

1  TEM 

TOTAL  NUMBER 

NUMBER  TO  BE 
CLEARED 

NUMBER 
DESIGNATED  FOR 
REHABILITATION 

NUMBER  TO  BE 

RETAINED 

WITHOUT 

TREATMENT 

NUMBER 

FOR  WHICH 

TREATMENT  NOT 

YET  DETERMINED 

1.  Area  (in  Acres)    of  Parcels  With 
r>uilding8 

2.  All  Buildings 

a.  Residential  Buildings 

b.  Nonresidential  Buildings 

--.-.■ 

■ 

3.  All  I>A-elIing  Dnits 

a.  In  Buildings  With  Deficiencies 

b.  In  Standard  Buildings 

GPO  869-  173 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.    MASS  R-148 


St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


ATTACHMENT  TO  FORM  HUD-6120  CODE  NO.  R-212(3)(a) 


The  project  area  contains  three  major  environmental  deficiencies: 

(1)  Overcrowding  or  improper  location  of  structures  on  the  land 

All  of  the  buildings  cover  80  percent  of  their  lot  areas,  violate 
the  yard  requirements  of  the  Zoning  Code,  and  exceed  the  permitted 
:'.  ■'  floor  area  ratio.   Such  overcrowding  prevents  in  some  cases,  ade- 
quate light  and  ventilation  and  does  not  allow  for  any  on-site 
■  parlcing. 

Source:  Bromley  Atlas,  Boston  Redevelopment  Authority  field 
survey. 

(2)  Obsolete  building  types,  such  as  large  residencss  or  other 
buildings  which  through  lack  of  use  or  maintenance  have  a  blighting 
influence 

The  majority  of  the  buildings  are  over  70  years  of  age  and  are 
functionally  obsolete.   Two  structures,  originally  constructed 
as  apartments  and  later  converted  to  educational  use,  are  inade- 
quate in  layout  for  this  purpose.   Extensive  defects  and  the  lack 
of  elevators  in  all  the  buildings  make  them  unsuitable  for  improve 
ment  or  conversion  to  elderly  housini^. 

Source:   Boston  Redevelopment  Authority  building  condition  survey. 
City  of  Boston  Building  Department  records. 

(3)  Detrimental  land  uses  or  conditions,  such  as  incompatible  uses, 
structures  with  mixed  use,  or  adverse  influences  from  noise, 
smoke,  or  fumes 

All  of  the  buildings  have  been  vacant  and  unused  for  two  years  and 
their  facilities  have  been  extensively  vandalized.   Such  vacancy  and 
consequent  lack  of  maintenance  adversely  affect  nearby  residential 
properties . 

Source:   Boston  Redevelopment  Authority  building  condition  survey. 
Mass.  R-148/R-212  (3)  {aj  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:   Statement  of  Basis  for      CODE  NO.  R-212(3)(b) 

Project  Area  Data, 
Form  HUD-6120 


Surveys  and  studies  with  respect  to  the  present  character  and 
condition  of  the  St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
and  of  the  surrounding  neighborhood  were  carried  out  between  1961 
and  1968  by  employees  of  the  Boston  Redevelopment  Authority  and 
consultants  to  the  Back  Bay  Planning  and  Development  Corporation. 

These  surveys  and  studies  included,  among  other  things,  the  investi- 
gation and  analysis  of  existing  land  use,  building  and  dwelling 
unit  conditions,  environmental  conditions,  and  social  and  economic 
characteristics.   From  these  data.  Map  5:  Existing  Land  Use,  and 
Map  6:   Building  Deficiencies  and  Proposed  Treatment,  were  prepared. 

Eligibility  in  terms  of  building  deficiencies  was  established  for 
the  St.  Botolph  Street  Elderly  Housing  Project  Area  by  means  of 
exterior  and  interior  surveys  of  all  buildings  undertaken  in  the 
summer  of  1968.   Each  building  was  classified  as  satisfactory,  having 
extensive  minor    defects,  or  having  major  defects.   Any  building 
which  was  not  identified  as  satisfactory  was  considered  to  be  deficient 
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In  determining  structural  conditions,  the  following  criteria 
were  used. 

A.  Major  Deficiencies 

1.  Foundations  rotted,  sinking  or  deteriorated. 

2.  Walls  out  of  plumb  or  horizontal  alignments 

3.  Roof  sagging  or  unsound. 

4.  Exterior  walls  cracked,  broken,  or  deteriorated. 

B.  Minor  Deficiencies 

1.  Structure  in  need  of  paint. 

2.  Siding  loose,  missing,  or  deteriorated. 

3.  Structure  in  need  of  pointing. 

4.  Roof  material  or  flushing  loose  or  missing. 

5.  Chimney  in  need  of  pointing  or  replacement. 

6.  Gutters,  downspouts  deteriorating  or  missing. 

7.  Stairs  loose,  deteriorated,  sinking,  or  missing. 

8.  Doors  broken,  loose,  or  deteriorated. 

9.  Window  frames,  sashes  deteriorated  or  missing; 
glass  broken. 

10.  Fire  escapes  broken,  rusted,  or  loose. 

11.  Flooring  worn,  loose,  or  missing;  floors  warped  or 
deteriorated . 

12.  Evidence  of  dampness  penetration  in  basement,  interior 
walls. 

13.  Inadequate  electrical  service  and  wiring. 

14..  Sanitary  facilities,  heating  system  unoperable. 

15.  Interior  wall  partitions  not  fire  resistive. 

16.  Lack  of  adequate  fire  protection. 

A  building  was  considered  to  be  deficient  if  it  contained  one 
or  more  major  deficiencies  or  two  or  more  minor  deficiencies. 

Based  on  the  100  percent  exterior  and  interior  survey  of  the 
Project  Area,  all  buildings  were  found  to  be  deficient.  The 
project  area  thus  is  clearly  eligible  for  Title  I  assistance. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Assignment  of  CODE  NO.  R-212 (3) (c) 

Residential  Character 


Not  applicable.   The  project  is  eligible  as  a  Category  XIV, 
Single  Purpose  Public  Housing  Project, 


Mass.  R-  148 /R-212 (3)  (c)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO,  MASS.  R-  148 

St.  Botolph  St,  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT    Distribution  of  CODE  NO.  R-212(3)(d) 

Deficiencies 


Not  Applicable.   No  sizeable  area  of  the  project  fails  to  meet  the 
"Distribution  of  Deficiencies"  test. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  ^Dto  Iph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Nonresidential  CODE  N0„  R-212 (4) 

Exception  Project 


Not  applicable.   This  project  qualifies  under  Category  XIV  as  a 
Single  Purpose  Public  Housing  Project. 


Mass.  R.-148  /R-212 (4)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA   REPORT;         Section    112  CODE   NO.    R-212 (5) 

Oualif ications 


No  non-cash  local  grant-in-aid  credit  under  Section  112  of  Title  I 
will  be  claimed  at  this  time. 

Additional  information  is  not  applicable. 


Mass.  R-148  /R-212  (5)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:   Clearance  and  CODE  NO.  R-212  (6) 

Redevelopment  Proposals 


The  St.  Botolph  Street  Elderly  Housing  Project  Area  is  built-up  and 
meets  the  criteria  established  with  respect  to  conditions  warranting 
clearance. 

Extent  of  Present  Development 

One  hundred  percent  of  the  total  project  area  is  built-up,  as  defined 
by  RHA  7205.1,  Chapter  2,  of  the  Urban  Renewal  Handbook. 

More  than  50  percent  of  the  buildings  not  including  accessory  out- 
buildings are     structurally  substandard  to  a  degree  requiring 
clearance  and  qualify  the  area  for  clearance  and  redevelopment. 

Extent  of  Clearance 

Clearance  (of  all  5  buildings)  and  redevelopment  are  proposed  for 
0.5  acres,  or  45  percent  of  the  total  project  area. 

The  clearance  area  contains  5  buildings  of  which  all  are  to  be 
cleared.   60  percent  (3  bldgs.)  are  structurally  substandard  to  a 
degree  ^requiring  clearance,  and  20  percent  (2  bldgs.)  contain 
extensive  minor  deficiencies.   More  than  50  percent  of  the  buildings 
in  the  clearance  area,  consequently,  are  structurally  substandard 
requiring  clearance. 
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In  addition  to  eliminating  structural  deficiencies,  all  of 
the  buildings  in  the  project  area  warrant  clearance  in  order 
to  achieve  the  specific  Plan  objective  of  providing  a  site 
for  needed  low-rent  public  housing  as  a  relocation  resource 
to  serve  primarily  nearby  Urban  Renewal  Areas  and/or  to  remove 
the  following  blighting  influences: 

(1)  Overcrowding  of  structures  on  the  land,  which  constitutes 
a  hazard  to  the  health  and  safety  of  the  area's  residents 
and  which  results  in  inadequate  on-site  parking. 

(2)  Obsolete  and  deteriorating  building  types  and  buildings 
with  extensive  minor  defects  which  are  unsuitable  for 
improvement  or  conversion,     which  in  turn  hinder  the 
practicability  of  rehabilitation  of  nearby  residential 
properties. 

(3)  Detrimental  conditions,  including  vacant  and  unused 
buildings,  which  adversely  affect  the  surrounding 
neighborhood. 


Substandard  Building  Classification 

The  condition  of  structures  in  the  project  area  as  a  whole 
was  determined  by  means  of  a  detailed  exterior  and  interior 
survey  of  all  buildings,  undertaken  in  the  summer  of  1968. 
For  each  building,  the  major  and  minor  elements  listed  below 
were  examined.   The  results  were  recorded  on  a  "Building 
Examination  Schedule",  and  each  element  was  scored  using  a 
code  of  one  (no  deficiency  or  deteriora  ing)  to  four 
(deficiency  or  deteriorating  concerning  more  than  50  percent 
of  the  area,  length,  or  unit). 


A.    Defects  of  Major  Structural  Elements 
1.   Roof:   sags  or  is  cut  out  o.l"  line. 
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2.  Outside  Walls; 

a.  siding  loose,  missing  or  deteriorated 

b.  out  of  pluinb 

c.  out  of  line 

3.  Foundations  (Exterior): 

a.  surface  loose,  broken,  or  deteriorated 

b.  sinking  or  out  of  line 

B,   Defects  to  Minor  Structural  Elements 

1.  Windows ;   frames,  sashes,  or  glass  broken,  missing, 
loose,  or  deteriorated 

2.  Roof  material;   loose,  missing,  or  deteriorated 

3.  Chimney;   deteriorated  or  out  of  plumb 

4.  Gutters  and  Downspouts;   loose,  missing  or  deteriorated 
4.   Cornices;   loose,  missing,  or  deteriorated 

6.  Outside  walls;   finish  loose,  missing  or  deteriorated 

7.  Doors;   sagging,  missing,  or  deteriorated 

8.  Exterior  Stairs; 

a.  steps  worn,  broken  or  deteriorated 

b.  railing  missing  or  broken 

9.  Porches  and  Balconies; 

a.  flooring  loose,  missing  or  deteriorated 

b.  railings  loose,  missing  or  deteriorated 

c.  foundations  or  piers  deteriorated  or  out  of  line 
or  plumb 

10.  Inside  Walls  and  Ceilings 


Mass.   R-148  /R-212(6)  3  of  7 


10.   (cont.) 


a.  finish  worn,  loose,  or  missing 

b.  cracks  in  base  material 

c.  base  material  loose,  missing  or  broken 

11.  Floors; 

a.  finish  worn,  loose,  or  missing 

b.  flooring  worn,  loose,  or  missing 

c.  floor  sagging  or  pitched 

12.  Penthouse; 

a.  stairs  worn,  sagging,  or  deteriorated 

b.  wallg/cracked,  broken  or  deteriorated 

c.  windows  and  skylights  deteriorated 

d.  windows ^and  skylights  opaque  and/or  obstructed 

13.  Public  Corridors; 

a.  walls  cracked,  broken,  or  deteriorated 

b.  ceilings  cracked,  broken,  or  deteriorated 

c.  floors  worn,  sagging,  or  deteriorated 

d.  stairs  worn,  sagging,  or  deteriorated 

e.  railings  loose,  broken,  or  missing 

f.  lighting  fixtures  not  present 

g.  lighting  not  operable 
h.  debris  present 

i,    obstructions  present 

14.  Interior  Lobby  and  Stairs; 

a.  walls  cracked,  broken,  or  deteriorated 

b.  ceilings  cracked,  broken,  or  deteriorated 

c.  floors  worn,  sagging,  or  deteriorated 

d.  stairs  worn,  sagging,  or  deteriorated 

e.  railings  loose,  broken,  or  missing 

f.  lighting  fixtures  not  present 

g.  lighting  not  operable 
h.  debris  present 

i.   obstructions  present 
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15.   Basement; 


a.  foundation  walls  deteriorated 

b.  columns  and  piers  loose,  missing,  or  deteriorated 

c.  ceiling  loose,  missing,  or  deteriorated 

d.  framing  split,  deteriorated 

e.  impervious  floor  broken,  deteriorated,  or  missing 

f .  doors  and/or  bulkheads  deteriorated 

g.  windows  and/or  skylights  deteriorated 

h.  windows  and/or  skylights  opaque  and/or  obstructed 

i.  stairs  deteriorated 

j .  lighting  fixtures  no  present 

k.  lighting  not  operable 

1.  cellar  not  properly  ventilated 

m.  debris  present 

n.  vermin  infestation  present 

o.  dampness  and/or  water  present 

p.  leaks  and  corrosion  in  plumbing 

q.  boiler  room  not  enclosed  and/or  ventilated 

r.  boiler  room  door  not  metal  clad  and/or  self  closing 


C.   Defects  to  Utility  Elements 

1.  Heat  and  Hot  Water 

a.   central  heating  inoperable  or  deteriorated 

2.  Water  Supply 

a.  piped  cold  running  water  not  present 

b.  continuous  hot  running  water  not  present 

c.  obsolete  hot  water  heater 

3.  Sanitary  Facilities 

a.  toilet  not  within  dwelling  unit  or  floor 

b.  toilet  facilities  obsolete  or  inoperable 

c.  toilet  compartment  not  ventilated 

d.  lavatory  not  within  dwelling  unit  or  floor 


Mass.  R-148  /R-212(6)  5  of  7 


4.  Electrical 

a.  two  electrical  outlets  not  present  in  each  room 

b.  installed  fixtures  not  operable 

c.  wiring  not  enclosed 

d.  electrical  service  obsolete  and  inadequate 

5.  Fire  Protection 

a.  sprinklers  not  present 

b.  fire  detectors  not  present 

c.  emergency  lighting  not  present 

D.  Defects  to  Egress  Elements 

1.  Interior  Egress 

a.  two  means  of  egress  not  present  within  each 
dwelling  unit  or  floor 

b.  interior  stairs  deteriorated  or  unsafe 

c.  interior  stairs  not  enclosed 

2.  Fire  Escape 

a.   fire  escapes  not  present 

The  survey  was  evaluated  to  determine  which  buildings  were 
sound,  deficient,  or  structurally  substandard  to  a  degree 
requiring  clearance. 

A  building  is  classified  as  sound  if  it  (1)  did  not  contain 
any  defects  or  (2)  contained  only  one  defect  to  a  minor 
structural,  utility  or  egress  element. 

A  building  is  determined  to  be  deficient  if  it  contained  (1) 
at  least  one  deficiency  to  a  major  structural  element  or  (2) 
two  or  more  defects  to  minor  structural,  utility  or  egress 
elements. 
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A  deficient  building  is  considered  to  be  substandard 
requiring  clearance  if  it  contained  (1)   two  or  more 
defects  to  major  structural  elements  or  (2)  one  defect 
to  a  major  structural  element  and  ten  defects  to  minor 
structural,  utility,  or  egress  elements. 

A  defect  is  found  to  be  present  if  the  deterioration 
exceeded  2  5  percent  of  the  length,  area,  surface,  or 
number  of  the  items  surveyed  in  a  building. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.  R-  148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Conformity  to  Workable      CODE  NO.  R-212 (7) 

Program  for  Community 
Improvement 


The  primary  objective  of  urban  renewal  actions  in  the  project  area, 
which  is  to  provide  a  site  for  low-rent  public  housing  for  the 
elderly  to  serve  primarily  as  a  relocation  resource  for  nearby 
urban  renewal  project  areas,  is  in  conformity  with  the  proposals 
outlined  in  the  latest  submission  of  the  Workable  Program  for 
Community  Improvement,  particularly  Section  VI:   Housing  for 
Displaced  Families. 

This  section  outlines  in  detail  the  latest  community  plan  for  the  -  . 
relocation  of  families  to  be  displaced  by  governmental  action  in  the 
next  two  years,  including  the  relocation  housing  needs  and  housing 
resources  expected  to  be  available  to  meet  these  needs. 

Construction  of  low-rent  housing  for  the  elderly  in  the  project  area 
will  contribute  towards  fulfilling  specific  proposals  for  additional 
low-rent  units. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-  148 

St.  Botolph  St.  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


URBAN  RENEWAL   PLAN  CODE   NO.       R-213 


The  Urban  Renewal  Plan  is  attached. 
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URBAN  RENEWAL  PLAN 


BOSTON  REDEVELOPMENT  AUTHORITY 
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INTRODUCTION 


This  instruiTient ,  together  with  the  maps  attached 
hereto^  is  an  Urban  Renewal  Plan  (hereinafter  called 
"Plan")  prepared  by  the  Boston  Redevelopn.ent  Authority 
(hereinafter  called  the  "Authority")  for  the  undertaking 
by  the  Authority  of  an  urban  renewal  project  in  that 
area  of  the  City  of  Boston,  Massachusetts »  described  in 
Chapter  I  hereof,  under  Title  I  of  the  Federal  Housing 
Act  of  1949,  as  amended,  and  Chapter  121  of  the  General 
Laws  <Tero  Ed.)  of  Massachusetts.   Said  n.aps,  all  dated 
1968,  are  respectively  numbered  and  entitled  as  follows? 


Map  1,   "Property  Map" 

Map  2,   "Disposition  Parcel  and  Proposed  Land  TTse" 

Map  3,   "Existing  and  Proposed  Zoning" 


CHAPTER  I:   DESCRIPTION  OF  PROJECT 


Section  lO.l;   Project  Area  Boundaries 

The  area  to  which  this  P' an  applies,  hereinafter  referred  to  as 
the  "Project  Area",  is  that  oortion  of  the  City  of  Boston,  Suffolk 
County,  Massachusetts,  shovm  v.ithin  the  -oroject  boundary  on  JVian  1, 
"Property  Map",  and  bounded  and  described  as  follows: 

BEGINNING  at  the  northwest  corner  of  the  intersection  of 
Garrison  Street  and  St.  Botolph  Street; 

Thence  turning  and  running  southwesterly  along  the  extended 
northwesterly  sideline  of  St„  Botolph  Street  to  the  extended 
southwesterly  sideline  of  Pollen  Street; 

Thence  turning  and  running  southeasterly  along  the  extended 
southwesterly  sideline  of  Follen  Street  to  the  extended 
southeasterly  sideline  of  Alley  454; 

Thence  turning  and  running  northeasterly  along  the  extended 
southeasterly  sideline  of  Alley  454  to  the  extended  north- 
easterly sideline  of  Garrison  Street; 

Thence  turning  and  running  northwesterly  along  the  extended 
northeasterly  sideline  of  Garrison  Street  to  the  point  of 
beginning. 


CHAPTER  II;   OBJECTIVES 


Section  201:   Urban  Renewal  Plan  Objectives 

The  basic  objectives  of  urban  renewal  action  in  the  Project 
Area  are; 

(1)  to  provide  a  site  for  low-rent  public  housing 
for  the  elderly  to  meet  the  relocation  needs 
of  low- income  families  from  existing  urban 
renewal  projects; 

(2)  to  implement  and  advance  the  National  Goal  of 
increasing  the  existing  elderly  housing  supply 
for  low-incoKie  families; 

(3)  to  expedite  the  provision  of  needed  low-rent 
public  housing  for  elderly  units; 

(4)  to  eliminate  obsolete,  incompatible,  and  deterior- 
ating buildings  which  depress  the  physical  con- 
dition and  character  of  the  area  and  contribute 
to  the  growth  of  blight. 
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CHAPTER  III;   PROPOSED  RENEWAL  ACTION 


Section  301;   Proposed  Types  of  Renewal  Action 

Proposed  types  of  renewal  action  within  the  Project  Area 
are  a  combination  of  clearance  activities^  changes  in  land 
use,  provision  of  housing  for  low-inconie  families,  and 
zone  district  changes » 


Section  302;   Clearance  and  Redevelopment  Activities 
Clearance  and  redevelopment  activities  will  includes 

(1)  the  acquisition  of  real  property; 

(2)  the  clearance  of  buildings  from  land; 

(3)  the  disposition  of  land  for  use  in  accordance 
with  the  land  use  requirements,  building 
requirements  and  other  provisions  of  the  Plan, 
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CHAPTER  IVs   LAND  ACQUISITION 


Section  401s   Identification 

Property  to  be  acquired  by  the  Authority  is  designated  on 
Map  1,  "Property  Map",  as  "Property  to  be  Acquired"- 


CHAPTER  V;   LAND  USE  AND  BUILDING  REQUIREMENTS 


Section  501s   Proposed  Land  Use  Plan 

The  proposed  use  of  land  in  the  Project  Area  is  shown  on  Map  2, 
"Disposition  Parcel  and  Proposed  Land  Use". 


Section  502;   Use  and  Development  Controls  on  Disposition  Parcel 

The  use  and  development  of  the  Disposition  Parcel  and  iniprove- 
ments  thereon  shall  comply  with  the  following  provisions  and 
with  Section  503o 

(1)  Permitted  Land  Use 

The  periTiitted  use  shall  be  residential  including 
the  provision  of  low-rent  public  housing. 

The  permitted  use  shall  include  all  accessory  and 
ancillary  uses  customarily  or  reasonably  incident 
to  the  specified  use. 

(2)  Maximum  Floor  Area  Ratio 

The  niaximum  floor  area  ration  shall  be  6. 

Maximum  floor  area  ratio  shall  mean  the  maximum 
permissible  ratio  of  gross  floor  area  of  a  structure 
or  group  of  structures  to  total  Disposition  Parcel 
area.   in  the  computation  of  floor  area  ratio, 
"gross  floor  area"   shall  have  the  same  meaning  as 
in  the  Boston  Zoning  Code,  as  said  Code  is  amended 
from  time  to  time. 

(3)  Maximum  Height 

The  maximum  height  shall  be  subject  to  Authority  .- 
approval . 

Height  shall  mean  the  vertical  distance  in  feet  from 
the  mean  grade  of  the  sidewalk  at  the  line  of  the 
street  or  streets  on  which  the  building  abuts,  or 
a  given  grade  elevation  adjoining  the  building  line 
to  the  highest  point  of  the  roof. 
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(4)  Mininium   Parking   Ratio 

The  minirauiii  parking   ratio    shall   be   0  =  2    space   per   dwelling 
unit  „ 

(5)  JViininiuni  Dimensional   Controls 

Minimum  open  space  area,  setback,  and  front,  side,  and 
rear  yard  dimensions  shall  be  subject  to  Authority 
approval » 

(6)  Planning  and  Design  Requirements 

(a)  The  development  of  the  Disposition  Parcel  shall  be 
consistent  and  compatible  with  surrounding  develop- 
ment respecting  material,  forms,  and  scale,  subject 
to  Authority  approval „ 

(b)  New  development  shall  not  unduly  diniinish  light 
and  air  to  nearby  structures. 


Section  503s   General  Requirements 

The  provisions  of  this  Section  shall  apply  to  the  Disposition  Parcel 

(1)  Artistic  Amenities 

Not  less  than  one  per-cent  of  construction  costs  shall 
be  utilized  to  provide  works  of  art  satisfactory  to  the 
Authority,  which  may  include  ornaments,  arrangements 
or  effects  created  through  the  use  of  sculpture,  bas- 
reliefs,  mosaics,  frescos,  murals,  prints,  tapestries, 
paintings  and  fountains  which  are  sculptural  in 
themselves  or  designed  to  enhance  the  sotting  of 
sculpture. 

(2)  Building  Construction 

All  buildings  shall  be  constructed  in  full  compliance 
with  all  State  and  local  laws,  ordinances,  codes  and 
regulations  which  may  be  applicable. 


(3)  Exterior  Lighting  ' 

Exterior  Lighting  used  to  light  doors,  entrances, 
plazas 5  parlcing  areas,  and  open  spaces  shall  be 
located  and  shielded  so  as  to  prevent  glare  on 
adjacent  properties. 

(4)  On-site  Improvements 

All  buildings,  open  space  and  other  improvements  shall 
be  maintained  in  good  repair  and  in  clean,  sanitary 
and  attractive  condition.   Sufficient  and  suitable 
refuse  and  garbage  storage  and  disposal  facilities, 
including  structural  enclosures  where  appropriate, 
shall  be  provided  and  properly  maintained. 

(5)  Open  Space 

All  open  areas  shall  be  suitably  landscaped  so  as  to 
provide  a  visually  attractive  environiiient .   To  the 
fullest  extent  possible,  subject  to  Authority  approval, 
landscaping  and  planting  shall  be  maximized  and  paving 
of  open  areas  minimized. 

(6)  Parking  Areas 

Parking  areas  include  all  spaces  allocated  for 
vehicular  use,  including  service  drives,  maneuvering 
space  and  parking  spaces,  as  well  as  space  devoted  to 
meeting  landscaping  reauirements  contained  in  this 
sub-section  S.   Three  hundred  square  feet  shall  be 
allocated  per  required  space,  unless  specific  parking 
plans  providing  for  less  area  per  space  are  approved 
by  the  Authority. 

In  determining  the  appropriateness  of  parking  areas, 
the  following  standards  will  be  considered  as  desir- 
able guidelines: 

(a)  All  open  parking  areas  should 
have  at  least  one  tree  for 
every  six  parking  spaces. 

(b)  An  open  parking  area  in  excess 
of  10  parking  spaces  should  be 
visually  screened  with  planting 
of  appropriate  fencing  along 
the  perimeter. 
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(c)  Access  driveways  should  be  a 
minimum  of  15  feet  in  width. 

(d)  Appropriate  night  lighting 
should  be  provided. 

Departures  from  these  guidelines  may  be  permitted 
upon  a  demonstration  by  the  developer  that  the 
intention  of  this  sub-section  is  other  wise  sub- 
stantially met.   Parking  space  renuirements  can  be 
met  by  either  open  or  covered  parking  and  by  park- 
ing spaces  wholly  or  partially  within  the  buildings 
housing  the  principal  uses  to  which  the  site  is 
devoted. 

(7)   Provisions  for  Handicapped  People 

All  new  buildings  shall  be  so  designed  that  persons 
in  wheelchairs  can  enter  and  leave  and  travel  about 
the  building  in  a  reasonable  manner  without  undue 
obstruction. 

(S)   Storage 

The  open  air  storage  of  materials,  equipment  or 
merchandise^,  other  than  automobiles,  shall  not  be 
permitted  without  written  approval  by  the  Authority. 

(9)   Subdivision 

The  Authority  may  subdivide  the  Disposition  Parcel  as 
appropriate,  with  perniitted  uses  made  applicable  to 
sub-parcels. 

(10)  Utilities 

The  placement  or  replacement  of  all  private  and  public 
utilities  shall  be  underground.   Utility  easements, 
when  necessary,  shall  be  provided  by  developers. 
Easements  shall  be  checked  and  accepted  by  the  City 
of  Boston  Public  Works  Department. 

(11)  Vehicular  Access 

Vehicular  access  to  the  Disposition  Parcel  shall  be 
deterniined  at  the  time  the  disposition  agreement  is  signed 
by  the  Authority  and  the  developer  of  the  Parcel. 

Section  504;   Interpretation 

In  the  event  of  any  question  regarding  the  meaning  or  construction  of 
any  or  all  of  the  standards,  controls,  or  other  provisions  of  this  Plan 
the  interpretation  or  construction  thereof  by  the  Authority  shall  be 
final  and  binding. 
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CHAPTER  VI;   DEVELOPERS'  OBLIGATIONS 

section  601;   Applicability 

The  provisions  of  this  Chapter  shall  apply  to  the  disposition 
parcel  upon  its  disposition  by  the  Authority  and  shall  be  im- 
plemented  by  appropriate  convenants  and  provisions  in  dispo- 
sition docunients. 

Section  602;   Compliance  with  the  Plan 

Development  of  the  land  in  the  Project  Area  shall  be  made 
subject  to  the  regulations  and  controls  set  forth  in  this 
Plan^  The  purpose  of  such  regulations  and  controls  is  to 
assure  that  the  renewal  and  development  of  such  land  will 
conform  to  the  planning  and  design  objectives  of  the  Plan- 
It  is  therefore  the  obligation  of  all  developers  not  only 
to  comply  with  these  regulations  and  controls  but  also  to 
familiarize  themselves  with  the  overall  Plan  and  to 
prepare  development  proposals  which  conform  therewith. 

Section  603;   Design  Review 

All  development  proposals  will  be  subject  to  design  review, 
comment  and  approval  by  the  Authority  prior  to  land  dis- 
position and  prior  to  the  commencement  of  construction^ 

In  addition  to  assuring  compliance  with  the  specific  controls, 
regulations  and  design  objectives  set  forth  in  this  Plan,  and 
as  more  specifically  set  forth  in  disposition  documents,  the 
Authority  shall  establish  design  review  procedures  and  evaluate 
the  quality  and  appropriateness  of  development  proposals  with  ref- 
erence to  the  design  objectives  and  requirements  set  forth  in  this 
Plan  and  in  the  disposition  documents. 

Section  604;   General  Obligations 

The  Authority  shall  obligate  the  developer  and  purchaser  of  land 
in  the  Project  Area,  and  their  successors  and  assigns,  by  covenants 
and  conditions  running  v;ith  the  land  or  by  other  appropriate  means 
providing  for  reasonable  action  in  the  event  of  default  or  non- 
compliance by  such  developers  and  purchasers: 

(1)  to  devote,  develop  or  otherv/ise  use  such  land  only 
for  the  purpose  and  in  the  manner  stated  in  the  Plan; 

(2)  to  comply  with  such  tentis  and  conditions  relating  to 
the  use  and  maintenance  of  such  land  and  improvements 
thereon  as  in  the  opinion  of  the  Authority  are  neces- 
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sary  to  carry  out  the  purpose  and  objectives  of  the 
Plan  and  of  the  relevant  provisions  of  Chapter  121  <, 
Massachusetts  General  Laws; 

(3)  to  commence^  execute  and  coniplete  construction  and 
iiTiprovenients  in  accordance  with  reasonable  time 
schedules  as  deterniined  by  the  Authority  and  agreed 
upon  by  the  developer; 

(4)  to  give  preference  in  the  selection  of  tenants 
for  the  dv;elling  units  built  in  the  Project  Area 
to  persons  displaced  on  account  of  action  taken 
pursuant  to  the  Fenway  Urban  Renewal  Plan  (Mass,  R-115) 
who  are  otherwise  eligible  for  occupancy  of  such 
dwelling  units » 

(5)  to  make  adeauate  provisions  for  works  of  art  and 
other  amenities  in  accordance  v;ith  the  policy  as 
established  by  the  Authority, 


Section  605s   Disposition  by  Developer 

A  developer  shall  not  dispose  of  all  or  part  of  his  interest 
v;ithin  a  parcel  acquired  from  the  Authority  without  the  written 
consent  of  the  Authority  until  the  full  completion  by  the  de- 
veloper of  all  improverrients  required  by  and  in  conformity  v/ith 
the  temis  and  conditions  of  both  this  Plan  and  the  Land  Dispo- 
sition Agreement  entered  into  between  the  developer  and  the 
Authority.   Such  consent  shall  not  be  granted  except  under  con- 
ditions that  will  prevent  speculation,  protect  the  interest  of 
the  Authority  and  the  City  of  Boston,  and  effect  compliance  with 
and  achieve  the  objectives  of  Chapter  121;,  and  where  applicable. 
Chapter  121A,  of  the  Massachusetts  General  Laws. 
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CHAPTER  VII;   ZONE  DISTRICT  CHANGE 


Section  701:   Identification  of  Change 

Zoning  district  change  shall  be  as  shown  on  Map  3„  "Existing 
and  Proposed  Zoning". 
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CHAPTER  VIII:   RELATION  OF  PLAN  TO  LOCAL  OBJECTIVES 


Section  LOlt      Conformity  to  Genera].  Plan 

This  Plan  is  in  conforndty  with  the  General  Plan  for 
the  City  of  Boston  and  with  its  Workable  Program  for 
Coniniunity  Improvement. 


Section  P02:   Relationship  to  Definite  Local  Objectives 

This  Plan  is  consistent  with  definite  local  objectives 
for  appropriate  land  use,  opportunities  for  housing  of 
low-  and  moderate-income  families,  and  replacement  of 
non-residential  uses  with  housing  set  forth  in  the  Back 
Bay  General  Neighborhood  Renewal  Plan  Reoort  and 
subseauently  substantiated  by  studies  leading  to  the 
Back  Bay  Development  Plan  (1967) ,  prepared  for  the 
Boston  Redevelopnient  Authority,  and  is  based  on  the 
objectives  for  the  Project  Area  set  forth  in  chapter  II 
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CHAPTER  IX:   ANTI-DISCRIKINATION  PROVISIONS 


Section  901:   Affirmative  Convenant 

Every  agreement,  lease,  conveyance  or  other  instrunient  by 
which  land  in  the  Project  Area  is  disposed  of  by  the  Authority 
for  uses  which  may  include  housing  or  facilities  related  to 
residential  uses  shall  include  an  affirniative  convenant  binding 
on  the  contractor,  lessee,  grantee  or  other  party  to  such 
instrument  and  on  the  successors  in  interest  to  such  contractor 
lessee,  grantee  or  other  party  that  there  shall  be  no  dis- 
crimination upon  the  basis  of  race,  color,  religion  or  nation- 
al origin  in  the  sale,  lease  or  rental  or  in  the  use  or  occu- 
pancy of  such  land  or  any  improvements  erected  or  to  be  erect- 
ed thereon  and  the  Boston  Redevelopment  Authority  v;ill  take 
all  steps  necessary  to  enforce  such  convenant  and  will  not 
itself  so  discriminate. 


Section  902:   Compliance  with  Anti-Discrimination  Laws 

All  property  and  all  transactions  affecting  or  respecting 
the  installation,  construction,  reconstruction,  niaintenance, 
rehabilitation,  use,  development,  sale,  conveyance,  leasing, 
management  or  occupancy  of  real  property  within  the  Project 
Area  shall  be  subject  to  the  applicable  nrovisions  of  Chapter 
151B  of  the  Massachusetts  General  Laws  (Ter.  Ed.),  as  amended, 
prohibiting  discrimination  or  segregation  by  reason  of  race, 
color,  religion  or  national  origin. 
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CHAPTER  X:   MODIFICATION  AND  TERFilNATION 


Section  1001s   Modification 

This  Plan  may  be  amended  at  any  time  by  the  Authority,  provided, 
however,  that  - 

(1)  Any  amendment  which  in  the  reasonable  opinion  of  the 
Authority  substantially  or  materially  alters  or 
changes  the  Plan  shall  be  subject  to  the  Federal, 
State  and  local  approvals  then  required  by  lav^/; 

(2)  No  amendment  to  any  provision  of  Chaoter  V  of  the 
Plan  shall  be  effective  with  respect  to  any  land  which 
the  Authority  has  then  disposed  of  or  contracted  to 
dispose  of  v/ithout  the  consent  of  the  other  party  to 
such  disposition  or  contract,  or  such  other  party's 
successors  or  assigns;  and 

(3)  If  this  Plan  is  recorded  with  the  Suffolk  Registry  of 
Deeds,  no  such  amendment  shall  be  effective  until  the 
amendruent  is  also  so  recorded » 


Section  1002:   Terndnation 

This  Plan  shall  be  in  full  force  and  effect  for  a  period  of 
forty  (40)  years  from  the  date  of  its  approval  by  the  Division 
of  Urban  Renewal  of  the  Massachusetts  Department  of  Comnierce 
and  Development,  except  for  Sections  901  and  902,  which  shall 
remain  in  effect  for  one  hundred  (100)  years  from  said  date. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.   PiASS.  R-148 

St.   Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  RedevelopiTient  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS?     Zoning  Proposals    CODE  NO.  R-214(l) 


(a)   Zone  District  Change 


The  zone  district  change  required  by  the  proposal  for  the  project 
area  is  shown  on  Map  3;   Existing  and  Proposed  Zoning,, 

(b)  Timing  of  Proposed  Zoning  Change 

The  zone  district  change  is  anticipated  to  take  place  after 
approval  of  the  plan  by  the  Boston  City  Council „ 

(c)  Local  Planning  Agency  Acceptance  of  Zoning  Proposals 

The  Boston  Redevelopment  Authority  has  the  power  and  duties 
of  the  Local  Planning  Agency,   The  proposed  zoning  change  and 
the  timing  of  the  change  are  considered  acceptable  to  the 
Authority. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.  R-  148 

St,  BotolDh  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopirient  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS:   Basis  for         CODE  NO.  R-214(2) (a) 

Determination  of 
Land  Use 


The  land  use  proposed  for  the  St,  Botolph  Street  Elderly  Housing 
Project  Area  is  residential.   The  basis  for  deterniination  of  this 
use  includes; 

(1)  the  1965-1975  General  Plan  for  the  City  of  Boston,  dated 
March,  1965? 

(2)  General  Neighborhood  Renewal  Plan  studies  for  the  Back 
Bay,  and; 

(3)  the  Back  Bay  DevelopiTient  plan,  prepared  for  the  Boston 
Redevelopment  Authority  and  the  Back  Bay  Planning  and 
Development  Corporation,  dated  July  1967. 

The  project  area  lies  in  a  sound  and  viable  residential  neighborhood 
and  is  in  close  proximity  to  the  Prudential  Center,  the  Back  Bay 
shopping  district,  and  to  numerous  cultural,  religious,  educational, 
medical,  and  recreational  facilities.   Redevelopment  proposals  of 
the  nearly  adjacent  Fenway  Urban  Renev^^al  Area  and  of  the  Christian 
Science  Church,  both  of  which  are  currently  underway,  will  further 
enhance  the  immediate  area  with  new  residential,  commercial,  and 
institutional  facilities.   Reuse  of  the  project  area  for  housing 
will  not  only  eliminate  existing  abandoned  non-residential  uses 
but  also  will  encourage  the  conservation  and  improvement  of  the 
neighboring  residential  properties. 

In  addition,  redevelopment  and  clearance  proposals  fo  the  Fenway  and 
South  End  Renewal  Projects  will  displace  numerous  families  and  indiv  - 
uals,  many  of  whom  are  elderly.   The  St.  Botolph  Street  Elderly  Housing 
Project  offers  an  excellent  opportunity  to  profide  a  site  for  elderl 
public  housing  to  aid  in  the  relocation  of  these  persons. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.  R-148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopnient  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS: 


Basis  for  Proposed   CODE  NO,  R-214(2) 
Regulations,  Controls, 
or  Restrictions  on 
Property  to  be  Acquired 


The  basic  objectives  for  urban  renewal  action  outlined  in  Chapter  II 
of  the  Urban  Renewal  Plan  indicate  the  basis  for  the  specific  controls 
which  are  imposed  by  the  Plan  on  the  property  to  be  acauiredo 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.       MASS.R-148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS';   Adequacy  of  Pro- 
nosed  Codes  and   Code  No.  R-214  (2) (c 
Ordinances 


Chapter  565  of  the  Acts  of  Massachusetts,  1955,  as  amended,  establish 
the  Zoning  Commission  of  the  City  of  Boston  and  provided  for  the  adop- 
tion of  a  zoning  regulation  for  the  City.   Under  the  provisions  of  this 
Act,  the  zoning  regulation  was  reported  to  the  General  Court  and  be- 
came effective  on  December  31,  1954.   This  regulation  represents  an 
updated  and  significant  revision  of  the  prior  zoning  regulations, 
established  by  Chapter  488,  Acts  of  1924. 

The  current  submission  for  recertif ication  of  the  Workable  Program 
for  Community  Improvement,  particularly  Section  II  thereof,  dis- 
cusses progress  under  prior  zoning  regulations  and  the  practice  under 
the  new  regulations.   In  particular,  the  current  statute  provides  for 
mandatory  referral  of  zoning  regulations  to  the  City  Planning  Board 
and  under  Chapter  552  of  the  Acts  of  1960,  the  Boston  Redevelopment 
Authority  performs  the  function  of  this  Board.   Under  the  regulation 
amendments  to  the  Zoning  Code  are  referred  to  the  Boston  Redevelopment 
Authority  (Zoning  Division)  for  review.   In  addition,  the  Division 
serves  as  the  technical  staff  for  the  Zoning  Commission. 

The  proposed  zoning  change  included  in  the  Urban  Renewal  Plan  is 
consistent  with  the  regulations  and  restrictions  to  be  enforced 
in  the  use  district  therein.   The  change  constitutes  such  redistrict- 
ing  as  is  necessary  to  reflect  the  provisions  of  the  Urban  Renewal 
Plan.   The  zoning  regulations  and  use  district  as  revised  are  current 
and  apt,  and  constitute  adequate  zoning  protection  for  the  project 
area . 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  It   FINAL  PROJECT  REPORT 
PROJECT  NO.    riASS.  R- 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopnient  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS;    Modification  of  CODE  NO.  R-214(2)(d) 

Existing  Major 
Streets 


Not  applicable „   No  major  streets  or  rights-of-way  are  included 
within  the  boundaries  of  the  project  area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.  R- 

St „  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopnienc  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS:   Exclusion  From    CODE  NO.  R-214(2) (e) 

Area 


Not  applicable.   No  areas  within  the  perimeter  boundary  of  the 
project  are  excluded  from  the  Urban  Renewal  Area. 


MasSo  R-  149^  R-214  (2)  (e) 


APPLICATION  FOR  LOAM  AND  GPvANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.   iViASS.  R- 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS:   Incidental  Prop-  CODE  NO.  R-214(2) (f) 

erties  Not  to  be 
AcCTuired 


Not  applicable.   There  are  no  incidental  properties  within  the 
clearance  section  of  the  project  area  not  to  be  acquired. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.   I'lASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS: 


Adequacy  of  Exist-   CODE  NO.  R-214 
ing  and  Proposed  (2)  (g) 

Facilities 


Based  on  the  1965-1975  General  Plan  for  the  City  of  Boston,  general 
neighborhood  renewal  plan  studies  made  by  and  for  the  Redevelopment 
Authority,  and  proposals  of  the  Fenway  Urban  Renewal  Plan  and  the 
Back  Bay  Development  Plan,  the  existing  and  proposed  commercial, 
community,  recreational,  and  public  service  facilities  immediately 
adjacent  to  and  serving  the  St.  Botolph  Street  Elderly  Housing 
Project  Area  have  been  deteririined  to  be  adequate  to  serve  the 
project  area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.   IViASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston^  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS 


Acquisition  of   CODE  NO, 
Sound  Properties 
Involving  High 
Acauisition  Cost 


R-214  (2) (h 


There  is  one  property  proposed  for  acauisition  which  is  basically 
sound  and  involves  a  high  acquisition  cost. 

A  property  was  determined  to  have  a  high  acquisition  cost  if  the 
total  assessment  of  land  and  building  amounted  to  $100,000  or  more, 


Address 


Description 


Assessed  Valuation 


27  Garrison  Street-       Institutional 
70-76  St.  Botolph  Street   (school) 


$  250„000 


Acquisition  of  the  above  property  is  justified  and  necessary  in  orde^: 
to  eliminate  the  environmental  deficiencies  detailed  in  the  Project 
Area  Report  (Code  No.  R-212  (3)  (a)  and  to  achieve  the  specific  Plan 
objective  of  providing  a  site  for  needed  low- rent  public  housing. 
The  character  and  layout  of  the  two  structures  on  this  property  are 
such  that  conversion  and  rehabilitation  are  unfeasible  and  imipracti- 
cable. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.   FiASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urfoan  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS;   Historical  Value  CODE  NO.  R-214(2){i) 

of  Relocated  . 
Structures 


Not  applicable.   There  are  no  structures  within  the  project  area 
determined  to  be  of  historical  value. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  RSPORT 
PROJECT  NO.    MASS.  R-l^S 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopnient  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS?   Relationships     CODE  NO.  R-214  (3) 

of  Plan  to  Neigh- 
borhood Plan 


The  St„  Botolph  Street  Elderly  Housing  Project  Area  is  located  with- 
in the  Back  Bay  GNRP  Area  (R-47) „   The  Urban  Renewal  Plan  is  in  con- 
formity v;ith  the  objectives  and  with  the  land  use  proposals  of  the 
GNRP  for  this  part  of  the  GNRP  area.   The  Back  Bay  GNRP  report  has 
been  submitted  previously.   Since  the  Boston  Redevelopment  Authority 
is  the  local  planning  agency,  the  agency's  recognition  of  the  plan 
is  evidenced  by  the  Authority's  approval  and  submission  of  the  Back 
Bay  GNRP. 

In  addition,  the  Urban  Renewal  Plan  proposals  also  conform  with  the 
land  use  and  development  proposals  of  the  Back  Bay  Development  Plan^, 
1967,  for  this  part  of  the  Back  Bay.   This  plan  was  prepared  for 
the  Boston  Redevelopment  Authority  and  the  Back  Bay  Planning  and 
Development  Corporation  by  private  consultants  and  has  been  sub- 
mitted to  and  filed  with  the  Authority, 

The  proposed  reuse  of  the  project  area  is  residential.   This  is  in 
Steeping  with  the  Development  Plan's  objectives  of  conserving  the 
residential  character  of  this  section  of  the  Back  Bay,  replacing 
non-residential  uses  with  housing,  and  the  establishnient  of  a  new 
senior  citizens  housing  facility. 


Mass.  R-148  /R-214  (3) 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.     MASS.  R-  14S 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston,  Redevelopment  Authority 
Boston^  Massachusetts 


REPORT  OF  PLANNING  PROPOSALS s   Bases  for  Determination 

that  Objectives  of  the 
Urban  Renewal  Plan    CODE  NO.  R-214 
Cannot  Be  Achieved 
through  Rehabilitation 


The  objectives  of  the  St„  Botolph  Street  Elderly  Housing  Urban 
Renewal  Plan  cannot  be  achieved  through  rehabilitation.   Each  of 
the  buildings  contains  extensive  structural  defects  which  are 
beyond  the  point  of  econondc  repair,  and  their  character  and  lay- 
out, including  the  lack  of  elevators,  are  such  that  conversion  and 
rehabilitation  to  elderly  housing  are  infeasible  and  impracticable. 
Clearance  and  redevelopment  are  therefore  necessary. 

(a)  Buildings  to  be  cleared  which  are  structurally  substandard  and 
of  rehabilitation. 

Of  the  five  buildings  to  be  cleared,  three  buildings  were  deterniinec 
to  be  structurally  substandard  and  infeasible  of  rehabilitation, 
based  on  the  detailed  exterior  and  interior  surveys  conducted. 
(See  Code  No.  R-212  (6)  ). 

(b)  Buildings  not  included  in  Item  (a)  above  which  must  be  cleared 
to  remove  blighting  influences 

Of  the  five  buildings  to  be  cleared,  two  buildings  are  to  be  removed 
to  correct  the  following  blighting  influences; 

1.  Overcrowding  of  structures  on  the  land. 

2..  Inadequate  off-street  parking. 

3.  Obsolete  building  types. 

4.  Vacant  and  abandoned  structures. 


Mass.  R-148  /R-214  (4)  1  of  2 


(c)  Buildings  not  included  in  item  (a)  or  (b)  above  which  must  be 
cleared  in  order  to  achieve  specific  Plan  objectives 

Not  applicable.   Nevertheless,  all  five  buildings  in  the  project 
area  warrant  clearance  to  achieve  the  following  specific  Plan 
objectives; 

1=   Provision  of  a  site  for  needed  low-rent  p-nblic  housing 
2=.   Elimination  of  non-residential  use  in  a  residential 
neighborhood. 

(d)  Description  of  consideration  given  to  proposals  that  would  retain 
a  greater  number  of  buildings  which  are  structurally  sound  or  capable^ 
of  rehabilitation 

Each  of  the  buildings  in  the  project  area  was  surveyed  and  examined 
by  the  Boston  Housing  Authority  to  deterniine  its  suitability  for 
conversion  and  rehabilitation  to  public  housing  for  the  elderly,   : 
Based  on  these  surveys,  the  Authority  found  that  none  of  the  buildings 
were  feasible  of  conversion  to  such  use. 


Mass.  R-143  /R-214  (4)  2  of  2 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO,     PiASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS;   Conformity  with 

General  Plan  and   CODE  NO.R-214  (5)  (; 
Workable  Program 


The  St„  Botolph  Street  Elderly  Housing  Urban  Renev;al  Plan  is  in 
confonxiity  with  the  1965-1975  General  Plan  for  the  City  of  Boston,  dedi- 
cated March,  1965 J  and  with  the  Workable  Program  for  Community 
Improvement  of  V7hich  the  General  Plan  is  a  part„   (See  Code  No. 
R-212  (7)  )  , 


Masso  R-  148/R-214  (5)  (a)  1  of  1 


APPLICATION  FOR  LOAH  AND  GRANT 
PART  It       FINAL  PROJECT  REPORT 
PROJECT  NO,     MASS,  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston^  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS:   Relationship  of   CODE  NO.  R-214{5)(b) 

Plan  to  Local 
Objectives 


The  St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Plan  is 
consistent  with  definite  local  objectives  for  appropriate  land 
usSp  opportunities  for  low-  and  moderate- income  housing,  and 
replacement  of  non-residential  uses  with  housing,  set  forth  in 
the  Back  Bay  GNRP,  and  conforms  to  the  Back  Bay  Development  Plan, 
1967 o   The  Plan's  proposal  for  residential  redevelopment  of  the 
project  area  specifically  relates  to  these  objectives. 


Mass.  R-  148/R-214(5)  (b) 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.     FiASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS: 


Provision  of     CODE  NO.  R-214(5)(c' 
Low-  or  Moderate- 
Income  Housing 


The  specific  objective  of  the  St.  Botolph  Street  Elderly  Housing 
Urban  Renewal  Plan  is  to  provide  a  site  for  lov>7-rent  public  housing 
as  a  relocation  resource  to  serve  primarily  nearby  urban  renewal 
areas o   Disposition  of  the  reuse  parcel  will  be  made  to  the  Boston 
Housing  Authority  for  the  specific  purpose  of  developing  a  lov^-rent 
public  housing  facility  for  the  elderly.   Therefore,  all  dwelling 
units  to  be  permitted  by  the  Plan  will  be  available  to  low-income 
families  and  individuals. 


Mass.  R-148  /R-214  (5)  (c) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  KlASS.  R- 148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston^  Massachusetts 


REPORT  ON  MINORITY  GROUP  CONSIDERATIONS  CODE  NO.  R-215 


1)  Appropriate  .legal  measures  will  be  taken  by  the  Authority  to 
insure  that  no  discrimination  on  the  basis  of  race,  color, 
religion,  or  national  origin,  will  occur. 

2)  The  construction  of  housing  for  the  elderly  V7ill  contribute 
to  the  reduction  in  the  concentration  of  minority  families 
and  promote  equal  opportunity  in  housing. 

3)  The  plans  and  objectives  of  the  proposed  project  have  been 
presented  to  and  reviewed  by  representative  leadership  in 
the  areas   the  Bade  Bay  Federation  for  Community  Development, 
Inc.,  the  St.  Botolph  Street  Citizens'  Association,  Inc.,  the 

■.  Fenway  Civic  Association,  and  the  Boston  Center  for  Older 
Americans.   In  each  case  it  received  enthusiastic  support. 


Mass.  R-148/R-215 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St,  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COt/iMUNITY  ORGANIZATION  DATA  CODE  NO.  R-216 


Not  applicable.  There  are  no  site  occupants  located  v>;ithin  the 
boundaries  of  the  urban  renewal  project,  making  a  social  survey 
and  related  referral  service  inapplicable. 


Mass.  R-148  /R-216  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  1%  FINAL  PROJECT  REPORT 
PROJECT  NO.  FiASS.  R-  148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopnient  Authority- 
Boston,  Massachusetts 


REHABILITATION  AND  CONSERVATION  DATA  CODE  NO.  R-221 


Not  applicable.   There  are  no  properties  located  within  the 
boundaries  of  the  urban  renewal  project  area  to  be  rehabilitated 
or  conserved. 


Masso  R- 148  /R-221  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  IvlASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renevjal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT: 


Estimates  of  Real 
Estate  Purchases 
and  Land  Acquisition 
Expense 


CODE  NO.  R-222  (1) 


See  Code  No.  R-226  (4)  —  Form  HUD-6220,  Project  Expenditures 
Budget  —  for  estimates  of  real  estate  purchases  and  land  ac- 
quisition expense. 


Mass.  R- 14S/R_222  (1) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St,  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT s   Property  Map  CODE  NO.  R-222  (2) (a 


The  Property  Map  is  submitted  under  separate  cover. 


Mass.  R-14^R-222  (2)  (a)  1  of  1 


APPLICATION   FOR   LOAN   AND   GRANT 
PART    I;       FINAL    PROJECT    REPORT 
PROJECT    NO.    IviASS.    R-   148 

St,  Botolph  Street  Elder.ly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Acquisition  CODE  NO.  R-222(2) (b) 

Appraisals 


Based  on  data  included  in  the  publications^  "Appraiser's  Weekly" 
and  "Banker  and  Tradesman, "  and  established  by  staff  research  on 
current  property  sales  in  the  area,  and  Authority  estimate  on 
property  acauisition  was  made  as  a  working  estimate  for  the  one 
parcel  to  be  acauired„   The  square  foot  acquisition  cost  estimate 
for  land  and  buildings  is  $15.00„ 

First  and  second  acauisition  appraisals  will  be  submitted  during 
the  execution  period,  prior  to  land  acquisition,  in  order  to 
reflect  more  accurately  value  at  the  time  of  acquisition. 


Mass.  R-  14^R-222(2)  (b)  1  of  1 


LIGATION  FOR  LOAN  AND  GRANT 
iT  I?  FINAL  PROJECT  REPORT 
)JECT  NO.  MASS.  R- 148 


Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
jton  Redevelopn'ient  Authority 
jton,  Massachusetts 


m   ACQUISITION  REPORT; 


Tabulation  of  Property 
to  Be  Acquired 


CODE  NO.  R~222(2) (c) 


stiraates  of 
alue  and  Ac- 
aisition  Cost 


Number    Land  Area     Appraiser's 
of       in  Square     Valuations* 
Parcels   Feet     Land 
Only Total 


LPA  Estimate 
of  Acquisitior, 
Cost 


Total  Pur- 
chases and 
Donations 


19,800 


$   300,000 


Purchases 
(TOTAL) 


19,800 


300,000 


Federally 
owned  or 
leased 


Other  pub- 
licly owned 

Privately         1 

owned 

19,800 

300,000 

Public  util- 
ity easements  None 

Damage  to  property 
not  taken 

Donations 
(TOTAL) 

Vacation  of  streets 

and  other  public 
rights-of-way 


Donations  by  LPA 


Donations  by 
other  entities 


Appraisal  estimates  of  properties  to  be  acquired  will  be  forthcoming 
during  the  execution  period. 


iS.  R-148  /R-222(2)  (c) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;  FINAL  PROJECT  REPORT 
PROJECT  NO.  FiASS.  R-  148 

St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Bostont  Massachusetts 


LAND  ACQUISITION  REPORT s   Explanation  of  any 

Differences  of  Estimate    CODE  NO.  R-222(2)(d) 
of  Acquisition  Costs 


Explanation  of  any  differences  between  "appraiser's  valuation"  and 
"LPA  estimates  of  acquisition  costs"  for  the  St,  Botolph  Street 
Elderly  Housing  Urban  Renewal  Area  will  be  submitted  during  project 
execution  after  appraisals  are  made. 


Mass,  R-  148/R-222(2) (d)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St„  Bocolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Parcels  Involving  Public   CODE  NO.  R-222 (2) (e) 

Ownership 


Not   applicable o      There  are   no   parcels   to  be  acquired  v^hich   involve 
public  ov/nership. 


Mass„      R-148   /R-222 (2) (e)  1   of   1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  1%  FINAL  PROJECT  REPORT 
PROJECT  NO,  l^'iASS.  R- 148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT-   Consequential  Damage       CODE  N0„  R-222(2)(f) 

to  Unacquired  Property 


Not  applicable „   No  damage  is  anticipated  to  unacauired  property. 


Mass,  R-  i48/R-222(2)  (f)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRAIOT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston.  Massachusetts 


LAND  ACQUISITION  REPORT;   Identification  of  CODE  NO.  R-222(2)(g) 

Property  Involving  any 
Interest  by  an  LPA  Member 
or  Employee  or  by  any  Mem- 
ber of  the  Governing  Body 


The  members  and  employees  of  the  Authority  and  the  members  of  the 
governing  body  of  the  locality  will  sign  a  statement  which  discloses 
any  interest  in  property  located  within  the  project  area. 


Mass,  R^  148/R-222(2) (g)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Properties  Involving       CODE  NO.  R-222(2)(h) 

High  Acquisition  Costs 


The  acquisition  of  the  following  one  property  involving  high  acquisition 
cost  has  been  discussed  and  justified  previously  under  Code  No.  R-214 
(2)  (h). 

Property  with  land  and  building  assessment  of  $100,000  or  more  is 
classified  as  high  acquisition  cost, 

ASSESSED 
ADDRESS DESCRIPTION VALUATION 

27  Garrison  Street  Institutional        $250,000 

70-76  St.  Botolph  St.  (school) 


LPA  Letter  No.  454  provides  for  the  acquisition  of  properties  for  low- 
cost  public  housing  in  high-cost  housing  areas  specifically  to  absorb 
the  high-cost  of  acquisition  of  built-up  land  and  demolition. 


Mass.  R-  148/R-222(2) (h)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is  FINAL  PROJECT  REPORT 
PROJECT  NO.  I^iASS.  R- 148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopraent  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT s   Limited  Interest  in  Land   CODE  NO.  R-222 (2) (i) 

to  be  Acquired  to  Insure 
Future  Utilisation  of  the 
Land  in  Conforinity  Vi/ith 
the  Urban  Renewal  Plan. 


Not  applicable, 


Mass,  R-  148/R-222(2)  (i)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;  FINAL  PROJECT  REPORT 
PROJECT  NO.  FlASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT?   Property  Acquired  for      CODE  NO.  R-222(2)(j) 

Rehabilitation  Demonstration 


Not  applicable, 


Mass.  R-  148/R-222(2)  (j)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Bocolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Property  Not  Designated    CODE  NO.  R-222(2)(k) 

for  Acquisition  Which 
May  Be  Acquired 


Not  applicable. 


Mass.  R-  148/R-222(2)  (k)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-  148 

St»  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Land  Acquisition  Policy    CODE  NO,  R-222(2) (1) 

Statement 


The  Boston  Redevelopment  Authority  Land  Acquisition  Policy  Statement 
for  the  St,  Botolph  Street  Elderly  Housing  Urban  Renewal  Area  is 
attached. 


Mass.  R-  148/R-222(2)  (1)  1  of  1 


Boston  Redevelopment  Authority 

LAND  ACQUISITION  POLICY  STATEMENT  FOR  THE  ST.  BOTOLPH  STREET  ELDjSRLY 
HOUSING  URBAN  RENSUAL  AREA 


Introduction: 

In  order  to  carry  out  the  urban  renewal  plan  for  the  St. 
Botolph  Street  Elderly  Housing  Urban  Reneival  Area,  the  Boston  Redevelop- 
ment Authority  is  obligated,  among  other  things,  to  acquire  real  prop- 
erty including  land,  buildings,  structures  and  other  improveraents, 
appurtenances,  and  other  rights  and  interests, 
Basic  Obieccives  of  Real  Estate  Acquisition  Program; 

In  carrying  out  the  real  estate  acquisition  program,  the 

Authority  \7ill  endeavor; 

lo   To  protect  impartially  the  interests  of  all  concerned, 
to  pay  fair  prices  to  owners,  and  to  prevent  the  pay- 
ment of  prices  that  are  excessive. 

2„  To  Hiake  every  reasonable  effort  to  acquire  each  property 
by  negotiated  purchase  before  instituting  eminent  domain 
proceedings  against  the  property. 

3o   To  utilise  available  accfuisition  methods  and  practices  in 
such  a  \jay  as  to  minimize  hardship. 

4.  Not  to  require  any  owner  to  surrender  the  ri^ht  to  posses- 
sion of  his  property  until  the  Authority  pays,  or  causes 
to  be  paid,  to  the  owner  (a)  the  agreed  purchase  price 
arrived  at  by  negotiation,  or  (b)  in  any  case  where  only 
the  amount  of  the  paynient  to  the  ovmer  is  in  dispute,  not 

less  than  75  per  cent  of  tae  appraised  fair  value  as  ap- 
proved by  the  Authority  and  concurred  in  by  HUD. 

5.  Not  to  require  any  person  lawfully  occupying  property  to 
surrender  possession  without  at  lease  120  days'  wricten 
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notice  from  the  Boston  Redevelopment  Authority  of  the 
date  on  which  possession  v/ill  be  required. 
Tinting  of  Real  Estate  Acquisition  Activities; 

No  real  property  will  be  acquired  by  the  Authority  prior  to 
the  effective  date  of  a  loan  and  grant  contract  with  the  Department  of 
Housing  and  Urban  Development  (HUD)  in  the  case  of  an  urban  renewal  pro- 
ject.  However J  as  soon  as  the  City  Council  approves  an  urban  renewal 
plan,  negotiations  may  be  begun  for  the  acquisition  of  properties  on 
which  HUD  has  concurred  in  the  acquisition  price.   Options  to  purchase 
may  foe  obtained,  provided  that  such  options  may  not  be  accepted  and 
property  may  not  be  acquired  until  the  contract  with  the  Federal  govern- 
ment is  signed. 

After  the  effective  date  of  such  a  contract,  the  Authority,  in 
accordance  with  the  staging  considerations  outlined  below,  v.'ill  acquire 
with  the  least  possible  delay,  all  real  property  in  the  project  area 

designated  to  be  acquired  under  the  provisions  of  the  approved  urban 

renevjal  plan. 

Basic  Method  for  Real  Estate  Acquisition; 

Property  to  be  acquired  by  the  Authority  is  designated  on  a 
map  which  is  part  of  the  urban  renewal  plan.   Property  so  designated 
will  be  acquired  either  (1)  through  purchase,  conveyance,  and  a  con- 
firmatory taking  through  the  exercise  by  the  Authority  of  the  power  of 
eminent  domain  wherever  agreement  v^ith  the  property  owner  as  to  price 
can  not  be  secured,  or  (2)  through  condemnation  proceedings  instituted 
by  the  Authority,  through  the  exercise  of  the  power  of  eminent  domain, 
wherever  after  a  reasonable  period  of  time  agreement  with  the  property 
owner  as  to  price  cannot  be  secured. 

After  any  condemnation  proceedings  have  been  instituted,  the 
Authority  will  continue  to  seek  an  agreed-upon  settlement  providing 
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for  full  payment  for  the  property  V7hich  has  been  acquired,  and  will 
also  pay  within  60  days  of  the  taking  the  amount  of  the  award  in- 
cluded in  the  order  of  taking  as  a  pro-tanto  payment  pursuant  to 

Chapter  79  of  the  General  Laws,  as  amended. 
Protection  of  Interests  of  Owners  and  Occupants; 

In  order  to  minimize  hardships  to  property  owners,  the 
Authority  wills 

Ic   Take  appropriate  steps  to  ensure,  insofar  as  possible, 

that  all  property  owners  are  provided  full  information  re- 
garding the  contemplated  property  acauisition  and  are 

given  as  much  advance  notice  as  possible  of  the  time  the 
Authority  expects  to  take  possession  of  the  property, 

2.      Endeavor  to  obtain  an  option  of  purchase  on  each  property, 
as  soon  as  feasible  after  beginning  acquisition  activities 

within  the  project  area. 
3c   Agree  with  the  property  owner  on  the  date  for  closing 

and  the  date  for  delivery  of  possession  within  the  limits 
imposed  by  the  staging  schedules  for  the  clearance,  im- 
provement, and  disposal  of  project  land. 

Staging  of  Real  Estate  Acouisition  Activities; 

In  general,  the  staging  of  real  estate  acquisition  by  the 
Authority  will  be  governed  by  staging  schedules  for  the  disposal  of 
project  land  for  site  clearance  and  building  demolition. 

Real  estate  accfuisition  activities  will  be  carried  out  in 
such  a  way  as  to  enable  the  Authority  to  accruire  title  to  a  given  parcel 
of  property  no  less  than  120  days  prior  to  the  date  on  which  the 
Authority  will  require  possession. 
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De termination  of  Fair  Market  Value; 

Tv7o  independent  appraisers  are  employed  by  the  Authority  to 
make  appraisals  for  each  property  to  be  acquired  for  the  purpose  of 
determining  fair  market  value.   VJherever  special  appraisals  are  re- 
cfuired  in  deterniining  value  of  machinery  and  other  equipment  which  is 
part  of  the  real  estate  or  in  determining  projected  gross  sales  of  a 
business  establishment,  appraisers  with  special  training  and  skills 
\\7ill  be  employed  by  the  Authority.   After  the  appraisals  are  completed, 
the  Authority  will  establish  a  maximum  value  for  the  property  that  is 
consistent  with  the  two  appraisals  and  any  supporting  special  appraisals. 
This  figure  together  with  the  supporting  appraisals  is  submitted  to  HUD 
for  concurrence.   After  inspection  of  the  property  by  a  representative 
of  HUD,  a  final  value  will  be  approved  by  HUD. 

Negotiations; 

After  concurrence  by  HUD  in  a  maximum  acquisition  price  for 
any  given  parcel  of  property,  the  Authority  wil  commence  negotiations 
for  the  purchase  of  the  property  in  question. 

A  negotiator  under  contract  with  the  Authority  and  acting 
under  the  supervision  of  the  Real  Estate  Officer  or  the  General  Counsel 
will  v;henever  possible  make  personal  contact  with  the  owner  of  his 
duly  authorized  representative.   He  will  present  a  written  offer  for 
the  property  which  shall  be  the  maximum  price  approved  by  the  Depart- 
ment of  Housing  and  Urban  Development. 

In  accordance  with  Federal  and  local  laws  and  regulations,  the 
Authority  will  make  every  reasonable  effort  to  acquire  each  property  by 
negotiation  before  instituting  eminent  domain  proceedings  against  the 
property.   The  Authority  will  make  a  diligent,  conscientious  effort  to 
induce  the  owner  to  accept  a  fair  price  for  his  property. 


-5- 
Accfuisitions 

If  the  effort  to  acquire  a  property  by  negotiation  is  success- 
ful, ^arrangeitients  for  the  transfer  of  title  and  payment  for  the  propert;y 
will  bhen  be  made.   An  option  of  purchase  is  entered  into  that  provides 
for  (a)  date  for  transfer  of  title,  i.e„,  the  closing,  (b)  purchase 
price,  (c)  provision  for  discharge  of  any  mortgages  and  removal  of  any 
encumbrances  on  the  property,  (d)  waiver  of  all  rights  to  contest  the 
amount  of  damages  payable  for  the  property,  and  (e)  date  for  transfer 
of  possession,  v/ith  respect  to  the  latter,  no  person  lawfully  occupying 
property  will  be  required  to  surrender  possession  v\Hthout  at  least  120 

days'  written  notice  from  the  Authority  of  the  date  on  which  possession 
v;ill  be  required. 

If  that  effort  is  unsuccessful,  the  Authority  will  make  a 
final  offer  to  the  owner  in  writing.   This  offer  will  include  an 
invitation  to  discuss  the  acquisition  of  the  property,  provide  for  a 
reasonable  period  of  time  for  the  owner  to  accept  or  reject  the  invi- 
tation, and  will  include  notification  of  the  date  on  which  the  Authority 
intends  to  institute  eminent  domain  proceedings  if  agreement  cannot  be 
reached  on  the  purchase  of  the  property  within  the  specified  time  perioc 
Closing  Expenses; 

The  Authority  at  the  closing  will  pay  for  all  Federal  and  State 
documentary  stamps,  recording  fees,  and  in  some  cases,  the  penalty 
assessed  for  prepayment  of  any  outstanding  mortgage. 
Eminent  Domain  Proceedings; 

If  the  attempt  to  negotiate  a  purchase  of  property  is  un- 
successful, the  Authority  will  initiate  eminent  domain  proceedings  to 
acquire  the  property  in  accordance  with  the  provisions  of  Chapter  79  of 
the  General  Laws,  as  amended,  (or  in  the  event  property  is  purchased 
through  negotiation,  a  conf iririatory  taking  may  be  made)  , 

The  eminent  domain  procedure  followed  by  the  Authority  is  as 
follows; 
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(1)  The  Authority  adopt  3  an  order  of  taking  which 
describes  the  property  to  be  acquired  and  the 
amount  of  damages  authorised  to  be  paid. 

(2)  Upon  recording  of  this  order  in  the  Registry 
of  DeedSj  title  to  the  property  rests  in  the 
Authority  and  the  right  to  damages  rests  in 
the  former  owner  and  other  persons  entitled 
thereto. 

(3)  The  Authority  has  the  power  to  amend  the 
award  prior  to  the  payrrient  thereof  by  reason 
of  a  change  in  ovmership  or  value  of  the 
property  before  the  right  to  damages  therefor 
has  become  vested  or  for  other  good  cause  shown. 

(4)  Payitient  of  the  amount  of  damages  av;arded  must 
be  made  either  within  sixty  (SO)  days  after  the 
order  of  taking  is  recorded  or  v^ithin  fifteen 
(15)  days  after  demand  by  the  former  owner  at 
the  election  of  the  Authority.  Such  election 
is  made  before  the  notice  of  taking  is  sent 

to  the  owner . 

(5)  Notice  is  sent  to  every  person^  including  every 
mortgagee  of  record,  whose  property  has  been 
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taken  or  who  is  otherwise  entitled  to  daraages  on 
account  of  such  taking.  The  notice  contains  the 
following  infonriationi 

(a)  announcement  of  time  and  place  at  which  the 
person  can  obtain  payment  of  damages  awarded; 

(b)  purpose  and  extent  of  taking; 

(c)  the  time  within  which  the  person  may  petition 
the  Superior  Court  for  Suffolk  County  to 
determine  his  damages. 

(6)   Damages  awarded  by  the  Authority  may  be  accepted 
in  full  settlement  of  the  right  of  the  party  to 
damages  with  respect  to  the  taking  of  the  pro- 
perty or  may  be  accepted  as  payment  pro  tanto 
pursuant  to  Chapter  79,  Section  8A  without  pre- 
judice to  or  waiver  of  surrender  of  any  right 
to  claim  a  larger  sum  by  proceeding  before  the 
Superior  Court.   if  damages  assessed  in  court 
are  less  than  the  damages  awarded  by  the  Autho- 
rity and  received  by  the  party  as  a  pro  tanto 
payment;,  the  excess,  together  with  interest 
on  the  excess  from  the  date  of  the  assesment 
by  the  court ,  and  court  costs,  are  payable  to 
the  Authority.   If  the  damages  assessed  in 
court  are  more  than  the  damages  awarded  by  the 
Authority  and  received  by  the  party  as  pro 
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tanto  payment,  the  difference,  together  with 
interest  on  the  difference  from  the  date  of 
the  award  of  the  Authority  and  court  costs, 
are  payable  by  the  Authority, 
(7)   No  person  in  possession  of  property  shall  be 

required  to  vacate  any  portion  of  such  property 
which  is  being  used  by  him  as  a  dwelling  place 
or  place  of  business  at  the  time  the  order  of 
taking  has  been  given  to  him  until  120  days 
from  the  date  notice  is  sent  to  him  of  the 
taking. 

In  addition,  under  the  1949  Housing  Act,  as  amended,  additional 
Federal  reauirements  are  imposed  v/hich  overlap  the  requirements 
of  the  State o   They  are  as  follows; 

The  Authority  v/ill  not  require  any  owner  to  surrender 
the  right  to  possession  of  his  property  until  the 
Authority  pays  to  the  owner  (a)  the  agreed  purchase 
price  arrived  at  by  negotiation,  or  (b)  in  any  case 
where  only  the  amount  of  payment  to  the  owner  is  in 
dispute,  not  less  than  seventy-five  percent  (75%)  of 
the  appraised  fair  value  as  approved  by  the  Authority 
and  concurred  in  by  the  Department  of  Housing  and  Urban 
Development  and,  further,  if  applicable,  will  not  require 
any  person  lav/fully  occupying  property  to  surrender 
possession  v/ithout  at  least  ninety  (90)  days'  written 
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notice  from  the  Authority  of  the  date  on  which 
possession  V7ill  be  required. 

If  the  property  is  acquired  through  eminent  domain 
proceedings  J  the  90-day  notice  to  be  given  prior 
to  the  date  on  which  the  Authority  acquires  title  to 
to  the  property. 

Inspection  of  Property; 

Immediately  before  the  time  that  payment  is  made  for  a 

particular  property  or  the  title  thereof  is  vested  in  the  Authority, 

a  representative  for  the  Authority  will  make  an  inspection  of  the 

property  to  determine; 

1.  That  the  property  conforms  substantially  to  the 
property  as  appraised. 

2.  That  there  is  no  evidence  of  work  or  labor  having 
been  perfonxied  or  materials  furnished  in  connection 
with  any  improvement  to  the  property  that  might 
entitle  anyone  to  a  lien  on  the  property. 

3.  That,  after  title  passes  to  the  Authority,  there 
will  be  no  outstanding  rights  of  possession  or  inter- 
est superior  to  the  rights  of  the  Authority  except 
easements  or  other  interests  that  do  not  have  to 

be  acquired  to  carry  out  the  project. 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  FiASS.  R-  143 

St„  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT;   Racial  or  Discrirainatory  CODE  NO.  R-222{2)(rn) 

Covenants 


The  Urban  Renevjal  Plan  for  the  project  area  will  provide  a  general 
prohibition  against  restrictive  covenants.   The  Redevelopment  Authority 
shall  not  sell,  lease  or  otherwise  convey  any  interest  in  acquired  land 
with  restrictions  based  upon  race,  religion,  color  or  national  origin^ 
The  condemnation  of  all  properties  in  the  project  area  will  clear  all 
title  restrictions  of  this  nature. 

The  provisions  of  LPA  Letter  No.  305,  "Equal  Employment  Opportunity — 
Contract  Requirements  and  Complaint  Procedures,"  will  be  complied  with 
and  will  be  subject  to  the  applicable  provisions  of  Executive  Order 
10925,  as  amended  by  Executive  Order  11114,  to  ensure  equal  opportunity 
for  all  qualified  persons,  v^ithout  regard  to  race  color,  religion,  or 
national  origin  employed  v;ith  Government  contractors  or  with  contractors 
performing  under  Federally-assisted  construction  contracts. 

In  addition,  the  provisions  of  LPA  Letter  No.  318,  "Nondiscrimination 
Requiremencs  under  the  Civil  Rights  Ace  of  1954  (Title  VI) "  will  be  com- 
plied with  and  will  be  subject  to  the  provisions  of  the  Civil  Rights 
Act  of  1954  (Title  VI)  to  ensure  that  no  person  shall,  on  the  ground 
of  race,  color,  religion,  or  national  origin,  be  excluded  from  par- 
ticipation in,  be  denied  the  benefits  of,  or  be  subjected  to  discrim- 
ination under  any  program  or  activity  receiving  Federal  financial 
assistance. 
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APPLICx^TION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  I'iASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


RELOCATION  REPORT  CODE  NO.  R-223 


Not  applicable.   There  are  no  site  occupants  to  be  relocated  froiti 
the  urban  renewal  project  area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  IViASS.  R- 148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  IMPROVEMENTS  REPORT  CODE  NO.  R-224 


The  Project  Improvements  Report  will  be  submitted  under  separate  cover 
during  project  execution  as  soon  as  possible  subsequent  to  Federal 
approval  to  incur  costs » 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  r-'IASS.  R- 148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT;   Land  Use  and  Marketability    CODE  NO,  R-225  (1) 

Study  and  Appraisal  Reports 


No  Land  Use  and  Marketability  Study  is  required  since  the  project  is 
to  be  redeveloped  entirely  for  public  use„ 

The  two  required  reuse  appraisals  will  be  submitted  during  project 
execution^ 


Mass.  R-148  /R-225  (1) 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  flASS.  R-148 

St.  Botolph  Street  Elderly  Housing 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT s   Evidence  of  Availability     CODE  NO.  R-225 (2) 

of  Mortgage  Financing 


Not  applicable, 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT s   Tabulation  of  Land 

Disposal  Estimates 


Redevelopment  Use 


CODE  NO.  R-225  (3) 


1.   Total  Uses 


ApproXo  No.  Area  in 
of  Parcels  Scr.  Ft. 


19,800 


LPA 
Estimate 


$10,000 


2.   Total  Public  and  Quasi- 
Public  Uses 


a.   Streets  and  Other  Public 
R/W  (by  dedication) 


b.   Streets  and  Other  Public 
R/W 


c.   Parks,  Playgrounds,  etc. 
(by  dedication) 


Parks,  Playgrounds,  etc, 


e.   Public  Utility  Easements 


Lov7-Rent  Public  Housing 


g.   Other  Public  Uses 


h.   Non-Prof it  Institutional 


3.   Total  Private  Uses 


Residential 


b.      CoiTimercial 


Light  Industrial 


do   Heavy  Industrial 


Other 


19,800 


19,800 


$10,000 


$10,000 


Mass.  R- 148  /R-225  (3) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St,„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT;   Appraiser's  -  LPA's  CODE  NO.  R-225  (4) 

Estimate  Difference 


Explanation  of  any  differences  between  "appraiser's  estimate"  and 
"LPA's  estimate"  in  "Tabulation  of  Land  Disposal  Estimates"  for  the 
St.  Botolph  Street  Elderly  Housing  Urban  Renev/al  Area  will  be  sub- 
mitted during  project  execution  after  appraisals  are  made. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  It       FINAL  PROJECT  REPORT 
PROJECT  NO.  tiASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston^  Massachusetts 


LAND  DISPOSAL  REPORT?   Project  Improvements  CODE  NO.  R-225  (5) 

Provided  by  Redevelopers 


No  site  clearance  work  or  installation  of  project  improvements  are 
scheduled  at  this  time  to  be  provided  by  redevelopers o 
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APPLICATION  FOR  LOAN  ANG  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NOo  MASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT?   Exemption  from  Taxation 


CODE  NO.  R-225  (6) 


The  site  is  to  be  disposed  of  to  the  Boston  Housing  Authority  under 
the  provisions  of  Section  107  of  the  Housing  Act  of  1949,  as  ammended, 
for  low-  rent  public  housing  for  the  elderly.   Exemption  from  tax- 
ation will  be  petitioned  for  and  granted  under  Clause  K  of  the  Assess- 
ing Department  of  the  City  of  Boston. 

Payments  will  be  made  in  lieu  of  taxes  to  approximate  10  percent  of 
the  groGS  annual  income. 


Mass.  R-  148  /R-225  (6) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-  148 

St,  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT;   Estimate  Reuse  Value  in      CODE  NO.  R-225  (7) 

Lieu  of  Reuse  Appraisal 


Section  107  of  Title  I  pentiits  the  sale  of  project  property  for  public 
housing  use  at  a  price  that  is  set  in  terms  of  its  value  in  accordance 
with  provision  of  low-income  housing,  rather  than  for  a  higher  level 

of  use. 

A  lump  siam  estimate  of  land  proceeds  derived  from  recently  completed 
real  estate  consultant  reuse  appraisal  information  was  prepared  by 
Redevelopment  Authority  personnel „ 

The  estimated  reuse  value  of  $.50  per  square  foot  is  intended  as  a 
guide  for  the  Project  Cost  and  Financing  Plan  (Form  HUD-5200) .   The 
two  required  reuse  appraisals  will  be  obtained  during  the  execution 
period  of  the  project. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  JViASS.  R-  148 

Sto  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopruent  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT;   Disposition  Parcel  Map 


CODE  NO.  R-225- (G) 


The  Disposition  Parcel  Map  is  submitted  v/ith  Code  No.  R-213  (Urban 
Renewal  Plan) . 


Mass.  R-  14S/R-225  (8) 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT:   Parcel  to  be  Disposed  of      CODE  NO,  R-225  (9) 

For  Public  Use 


The  project  area  consists  of  only  one  (1)  parcel;  that  parcel  is  to 
be  disposed  of  for  a  public  use  (public  housing  for  the  elderly) . 

The  following  stateirient  relates  to  the  disposition  of  the  parcel; 

a)  Disposition  Parcel  No.  1. 

b)  Proposed  redevelopers   Boston  Housing  Authority. 

c)  Proposed  date  redeveloper  will  acquire  lands   Mid  1969. 

d)  Estimated  Disposal  price;   $10„000. 

e)  Proposed  date  for  BRA  request  for  HUD  concurrence  in 
the  proposed  disposal:   Mid  1969. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT?   Conferences  Establishing     CODE  NO.  R-225  (10) 

Types  and  Cost  of  Housing 


As  a  single-purpose  urban  renev;al  project  for  public  housing  for  the 
elderly,  conferences  v;ere  held  with  representatives  of  the  Boston 
Housing  Au.thority  on  the  suitability  of  the  housing  for  the  project 

area„ 

On  September  4,  1968,  the  Boston  Housing  Authority  voted  to  develop 
housing  for  the  elderly  on  the  St.  Botolph  Street  site  provided  that 
the  Boston  Redevelopment  Authority  make  the  cleared  site  available  to 
the  Housing  Authority  at  a  cost  consistent  \7ith  that  for  other  sites 
conveyed  through  the  urban  renewal  process  for  public  housing  use. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St„  Botolph  Street  Elderly  Housing 

Urban  Renev/al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT: 


Prohibition  Against 
Restrictive  Covenants 


CODE  NO,  R-225  (11) 


See  Code  No »  R-222  (2)  for  a  statement  that  the  project  land  will  not 
be  restricted  by  any  agreement  or  other  instrument  on  the  basis  of  race, 
color,  religion  or  national  origin  in  the  sale,  lease  or  occupancy 
thereof. 


Mass.  R-148/R-225  (11) 


1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  imSS,    R-  148 

Sto  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIiyiATE  AND  Form  HUD-6200  CODE  NO.  R-2  26  (1) 

FINANCING  REPORT: 


Foioai  HUD-6200,  Project  Estimate  and  Financing  Plan,  is  attached. 


Mass.  R~143  /R-226  (1)  1  of  1 
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;f^                                    Form  approved 
1   of  6                                                                                                                        Budg-.t  Burecu  No.  63-R903.2 

^'    HUD-6200 
(1-68) 

U.S.   DEPAFiTMCNT   OF   HOUSING   AND  URBAN    DEVELOPMENT 
URBAN   RE^IEWAL   PROGRAM 

PROJECT  COST  ESTIMATE  AND  FINANCING  PLAN 

PROJECT    LOCALITY 

Boi^ton,    Massachusetts 

PROJECT  NAME      St.       BotOlph      St. 

Elderly  Houslnp-  Urban 

INSTRUCTIONS:    Submit  original  and  a  second  signed  copy  in  Binder  No.  1,  and 
copies  in  Binders  No.  2,  3,  4,  5,  6,  and  7. 

Mass.     ;{-148 

SUBMISSION  (Chech  and  complete  the  description  which  applies) 

Cx]     ACCOMPANIES   FINAL  PROJECT   REPORT                              REVISES  PROJECT  COST 

[     ]      SUBMITTED  BY 

DATED     Novf^mher    1             .   19    nR                          [  ]    accepted  by 

ESTIMATE  AND   FINANCING   PLAN 
LPA  ON                                     ■              .  19 

HUD  ON                                                            ,   19 

SECTION  A.    ESTIMATE  OF  GROSS  Al^D  HET  PROJECT  COSTS 

LINE 
NO. 

ITEM 

TO  BE  COMPLETED  BY   LPA 

TO  BE  COMPLETED 
BY  HUD 

r    ]     INITIAL 
'■     ■*     ESTIMATE 

OR 
I-     ,      LATEST 
I     J     ACCEPTED 
ESTIMATE 

(a) 

REVISED 
ESTIMATE 

(b) 

ESTIMATE 

ACCEPTED 

BY  HUD 

(c) 

A-1 

ITEM  1  OF  GROSS  PROJECT  COST: 

^   868,900 

s 

$ 

TOTAL  PROJECT  EXPENDITURES  (from  Form  HUD-6220,  line  19) 

A-2 

ITEM  2  OF  GROSS  PROJECT  COST    (Noncash  Local  Grants-in-Aid): 

0 

Cash  value  of  land  donations  (from  Supporting  Schedule  1 ) 

A-3 

Demolition  and  removal  worl;  (from  Supporting  Schedule  2) 

0 

A-4 

Project  or  site  improvements  (from  Supporting  Schedule  3) 

0 

1 

A-5 

Public  or  supporting  facilities  (from  Supporting  Schedule  4) 

0 

A-<5 

Other  noncash  local  grants-in-aid  (from  Supporting  Schedule  5) 

311.600 

A -7 

TOTAL  NONCASH  LOCAL  GR  ANT.S-IN-AID 
(sum  of  lines  A-2  through  A-6) 

*   311,600 

$ 

$ 

A-8 

GROSS  PROJECT  COST  (ITEM  1  plus  ITEM  2)  (line  A-1  plus  A-7) 

^1,180,500 

$ 

s 

A-9 

PROCEEDS  FROM  PROJECT  LAND: 

*      10,000 

$ 

s 

Sale  price  of  project  land  to  be  sold 

A-lO 

Capital  value  i.mputed  to  project  land  to  be  leased 

0' 

A-ll 

Capital  value  of  project  land  to  be  retained  by  LPA 

0 

A-1 2 

TOTAL  PROCEEDS  FROM  PROJECT  LAND 
(sum  of  lines  A-9,  A-10,  and  A-ll) 

^      10,000 

$ 

$ 

A-13 

NET  PROJECT  COST  (line  A-8  minus  A -12) 

^1,170,500 

$ 

s 

A-14 

SHARING  OF  NET  PROJECT  COST: 

^1.170.^00 

s 

$ 

Net  Project  Cost  of  this  project  (from  line  A-13) 

A-1  5 

Net  Project  Cost  of  other  projects  (if  any)  pooled  with 
this  project  (from  Supporting  Schedule  6)  \ 

0 

o 

A-16 

Aggregate  Net  Project  Costs  for  this  and  other  projects  (if  any) 
in  the  pool  (line  A-14  plus  A-15) 

0 

) 

A-17 

Minimum  local  grants-in-aid  required  for  this  and  other  projects 
(if  any)  in  the  pool 

390,200 

A-18 

(Lc!>s)  Total  local  grants-in-aid  to  be  provided  for  other 
projects  (if  any)  in  the  pool 

0 

A-19 

(Equals)  Minimum  local  grants-in-aid  required  for  this  project 
(line  A-17  minus  A-18) 

S     390, 2u0 

$ 

s 

t 
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HUD-6200 

(1-68) 

SECTION  A.    ESTIMATE  OF  GROSS  AND  NET  PROJECT  COSTS  (Continued)                                      \ 

LINE 
NO. 

ITEM 

TO  BE  COMPLETED  BY    LPA 

TO  DE  COMPLETED 
BY   HUD 

1 

[X]  INITIAL  ESTIMATE 

OR 

r     1  LATEST   ACCEP1  ED 

-'estimate 
(a) 

revised  estimate 
(b) 

ESTIMATE   ACCEPTED 
BY  HUD 

(c) 

A-20 

SHARING  0[-   NHT  PKOji:c;T  COST:  (Continued) 

S        ^11,600 

s 

s 

LOCAL  GKANTS-L\-A11),  THIS  PKOJl-XT: 

Noncash   local  grants-in-aid  (from  line. 4-7) 

A-21 

Cash  local  grants-in-aid 

78,fnnn 

A-22 

TOTAL  LOCAL  GRANTS-IN-AID  FOR  THIS  PROJECT 
(line  A-20  plus  A-2! )  (must  be  nut  less  than  A-19) 

^     ^qn,pnn 

$ 

s 

A-25 

PROJECT  CAPITAL  GRANT  (line  A-l 4  minus  A-22) 

^     7Rn,^nn 

$ 

$ 

A-24 

RELOCATION  GRANT  (from  Form  lli'D-6220,  line  20) 

^ 

s 

s 

A-25 

REHABILITATION  GRANTf/rom  Form  HUD-6220,  line  21) 

s 

n 

s 

s 

A -26 

TOTAL  FEDERAL  CAPITAL  GRANT  (sum  of  lines A-23, 
A-2t,  and  A-25) 

780.^00 

S 

s 

SECTION  B.    SOURCES  OF  FUNDS  FOR  PROJECT  EXPENDITURES,  RELOCATION  PAYMENTS 
AND  REi-IADILITATION  GRANTS 

LINE 
NO. 

ITEM 

o 

to  be   completed  by   LPA 

TO   BE   COMPLETED 
BY   HUD 

I     ]  INITIAL   ESTIMATE 

OR 

r     ]  LATEST   ACCEPTED 

-'estimate 
(a) 

REVISED   estimate 

(b) 

) 

ESTIMATE   ACCEPTED 
BY   HUD 

(c) 

B-1 

Total  cash  requirements  for  project  expenditures, 
Relocation  Payments,  and  Rehabilitation  Grants 
(sum  of  lines  A-l,  A-24,  and  A-25) 

5    868,900 

s 

s 

Cash  local  grants-in-aid: 

ACTUAL   OR 

ESTIMATED 

DATE  OF   RECEIPT 

SOURCE   OF  CASH 

D-2 

City   of   Boston 

s      78,600 

$ 

$ 

B-3 

B-4 

B-5 

Real  estate  tax  credits  (from  Form  H'JD-6220,  line  6b) 

B-6 

Total  cash  local  grants-in-aid 
(sum  of  lines  B-2  through  B-5) 

^      78,600 

s 

s 

B-7 

Total  funds  to  be  applied  to  project  expenditures, 
Relocation  Payments,  and  Rehabilitation  Grants,  from 
short-term  borrowings  other  than  those  on  line  B-9  be  low 

s                0 

s 

$ 

B-8 

Subtotal  (line  B-6  plus  B-7) 

^      78.600 

s 

o 

s 

B-9 

PROJECT  TE.MPORARY  LOAN  THROUGH  DIRECT  OK 
PRIVATE  FINANCING  UNDER  LOAN  AND  GRANT 
CONTRACT //,„e  B-1  minus  B-8) 

s    790,300 

s 

s 

t 


( 
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HUD-6200 
(1-68) 


I 


SECTION  C.  SOURCES  OF  FUNDS  FOR  RHPAYMENT  OF  PROJECT    TEMPORARY  LOAN 


LINE 
NO. 


ITEM 


TO    BE    COMPLETED    BY    LPA 


[xl 


INITIAL 
ESTIMATE 

OR 
LATEST 
ACCEPTED 
ESTIMATE 

(a) 


REVISED 
ESTIMATE 


(b) 


TO  BE  COMPLETED 
BY    HUD 


ESTIMATE 

ACCEPTED 

BY    HUD 


(c) 


C-1 


TOTAL  PROCEEDS  FROM  PROJECT  LAND  (from  line  A-!2) 


10.000 


C-2 


Project  capital  grant  (from  line  .4-23) 


780,300 


C-3 


RclocHlion  Grant  (from  line  A-24) 


C-4 


Rehabilitation  Grant  (from  line  A-25) 


C-5 


TOTAL  (sum  of  lines  C-1  through  C-4)  (The  sum  shown  on  this  line 
must  61    eriual  to  amount  shown  on  line  B-9,  above) 


«    790,300 


Acceptance  of  the  estimates  submitted  is  hereby  requested 


Movember   1,    1968 

Date 


BOSTON    REDEV^OPMENT    AUTHOR ITY 


DEVEL0PI4ENT    .ADMINISTRATOR 


Locot  Public  Agency 


Title 


ACCEPTANCE 

The  estimates  are  accepted  as  indicated  in  the  appropriate  column. 


Date 


Si^rature 


Title 


> 


HUD-6200 


Page  4  of  C 

-» 

(1-68) 

SUPPORTIf^G  SCHEDULES 

SCHEDULE   1.     LAND  DONMIONS  (Lond  Porccis  or  Land  Interests) 

> 

IDENTIFICATION 
(a) 

NAME  OF   DONOR 
(b) 

ESTIMATED 

CASH   VALUE 

SUBMITTED 

BY    LPA 

(c) 

TO   BE  COMPLETED 
BY   HUD 

ESTIMATED   CASH 

VALUE  ACCEPTED 

BY   HUD 

(d) 

Not    Applicable 

$ 

o 

i 

CASH  VALUE  OF  LAND  DONATIONS  (Enter  on  line  A-2) 

$ 

$ 

SCHEDULE  2.    DEMOLITION  AND  REMOVAL  WORK—  NONCASH  LOCAL  GRANTS-IN-AID 

(Include  work  which  has  been  or  will  be  provided) 

IDENTIFICATION   OF   DEMOLITION 
OR   REMOVAL  WORK  JOBS 

(a) 

NAME  OF 
PROVIDING   ENTITY 

(b) 

ESTIMATED  NET 

COST   SUBMITTED 

BY   LPA 

(c) 

TO   BE  COMPLETED 
BY   HUD 

ESTIMATED  NET 

COST  ACCEPTED 

BY   HUD 

(d) 

Not   Applicable 

« 

$ 

TOTAL  DEMOLITION  AND  REMOVAL  WORK  TO  BE  CHARGED  TO  ITEM  2  OF 
GROSS  PROJECT  COST  (Enter  on  line  A-3) 

$ 

$ 

SCHEDULE  3.  PROJECT  OR  SITE  IMPROVEMENTS  — NONCASH  LOCAL  GRANTS-IN-AID 

IDENTIFICATION 
(a) 

NAME  OF 
PROVIDING   ENTITY 

(b) 

ESTIMATE  SUBMITTED  BY   LPA 

TO  BE  COMPLETED 
BY   HUD 

TOTAL    COST 

(c) 

CHARGE   TO   PROJECT^ 

ESTIMATE  ACCEPTED 
BY   HUD 

% 
(d) 

AMOUNT 

((c)  X  (d)) 
(e) 

(0 

AMOUN  T 

(g) 

i 

Not    Applicable 

$ 

s 

$ 

If  a  special  assessment  against  project-acquired  land  is  involved,  apply  the  percent  of  direct  benefit  to  the  project  from  the  improvement  to  its  total 
cost  and  subtract  from  that  amount  the  total  amcont  of  the  special  assessment  against  the  project-acquired  land. 


i 
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HUD-6200 
(1-68) 


SUPPORTING  SCHEDULES  (Continurd) 


SCHEDULE  3.    PROJECT  OR  SITE  IMPRO VEMENTS—NONCASH  LOCAL  GR AKTS-IN-AID  (Continued) 


IDENTIFICATION 


(a) 


NAME   OF 
PROVIDING   ENTITY 


(b) 


ESTIMATE  SUBMITTED   BY    LPA 


TOTAL   COST 


(C) 


CHARGE   TO   PROJECT 


(d) 


AMOUN  T 
((c)  X   (d)) 

(e) 


TO   BE   COMPLETED 
BY   HUD  


ESTIMATE  ACCEPTED 
BY   HUD 


% 

(0 


(s) 


Not   Applicable 


TOTAL  PROJECT  OR  SITE  IMPROVEMENTS  TO  BE 
CHARGED  TO  ITEM  2  OF  GROSS  PROJECT  COST  (Enter 
on  line  A  -j  I 


SCHEDULE  4.    PUBLIC  OR  SUPPORTING  FACILITIES 


IDENTIFICATION 


(a) 


NAME  OF 
PROVIDING   ENTITY 


(b) 


ESTIMATE  SUBMITTED  BY   LPA 


TOTAL   COST 


(C) 


CHARGE    TO   PROJECT 


% 


AMOUN  T 
((C)  X   (d)) 

(e) 


TO   BE  COMPLETED 
BY   HUD  


ESTIMATE   ACCEPTED 
BY   HUD 


% 
(f) 


AMOUN  T 


(g) 


Not   Applicable 


TOTAL  SUPPORTING  FACILITIES  TO  BE  CHARGED 
TO  PROJECT  (Enter  on  line  A-5) 


If  a  special  assessment  against  project-acquired  land  is  involved,  apply  the  percent  of  direct  benefit  to  the  project  from  the  improvement  or  facility  to 
its  total  cost  and  subtract  from  that  amount  the  total  amount  of  the  special  assessment  against  the  project-acquired  land. 


A 
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HUD-6300 
(1-68) 

SUPPORTING  SCHEDULES  rCo/:J(Viac£/; 

Ik 

WeDULE  5.  OTHER  NONCASH  LOCAL  GRANTS-IN-AID  (Including  Sec.  112  educational  institutions  or  Iwspitals;    Sec.  107(b) 
^.j-rcnl  public  housing) 

TO    BE    COMPLETED    BY    LPA 

TO    BE    COMPLETED 
BY    HUD 

NAME  OF 

PROVIDING 

ENTITY 

(b) 

ESTIMATE 

SUBMITTED 

BY    LPA 

(c) 

(a) 

ESTIMATE 

ACCEPTED 

BY    HUD 

(d) 

Cost    of   Land 
Cost    of   Demolition 
[                Cost    of   Pro ject' Improvements 
."  Administrative    Interest    and 
other   Project    Costs 

.    Total 

•  Less : 

Sales    Price    of   Land 
Reraaindoi' 

4-2 

- 

$ 

300,000 

93,000 

73,800 

1.66,300 

s 

0 

■ll-t...'.    ■■-— 

633,100 
-10,000 

623,100 
311,550 

TAL  (Enter  on  line  .4-6) 

^       311,600 

s 

CHEDULE  6.  NET  PROJECT  COST  OF  OTHER  PROJECTS  POOLED  WITH  THIS  PROJECT  (From  latest  accepted 
orm  llUD-6200,  line  A -13,  for  the  following  projects:) 

TO    BE    COMPLETED    BY    LPA 

TO    BE    COMP  LETED 
BY    HUD 

PROJECT    NUMBER 
(Enter  each  project  number) 

(a) 

DATE   APPROVED 
BY    HUD 

(b) 

ESTIMATE 

SUBMITTED 

BY    LPA 

(c) 

ESTIMATE 

ACCEPTED 

BY    HUD 

(d) 

Not   Applicable 

- 

8     - 

$    ^_ 

TOTAL  (Enter  on  line  A-15)       ' 

$ 

$ 
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APPLICATION  FOR  LOAN  AND  GRA.NT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 


St„  Botolph  Street  Elderly  Housing 

Urban  Renev>/al  Area 
Boston  Redevelopraent  Authority 
Boston,  Massachusetts 


SUBMISSION  DATE: 


COST  ESTIMATE  AND 
FINANCING  REPORT: 


Supporting  Statements  for 
Estimates  of  Non-Cash 
Local  Grants-in-Aid 


CODE  NO.  R-226  (2) 


A  Section  107  non-cash  local  grant-in-aid  credit  for  low  rent  public 
housing  is  claimed  for  this  project. 

The  amount  of  the  non-cash  grant-in-aid  credit  that  is  claimed  for  the 
low  rent  public  housing  is  equal  to  one-half  of  the  difference  between 

(1)  the  cost  of  the  real  property  including  demolition  and  project 
improvements  J  administrative  interest,  and  other  project  costs;  and 

(2)  its  sale  price. 


COST  OF  LAND; 

The  cost  of  land  is  described  in  Code  No.  R-222  (2) (c) 
price  to  be  paid  by  the  i^iuthority  is  $300,000. 

COST  OF  DEMOLITION; 


The  estimated 


Demolition  costs  for  clearing  the  buildings  within  the  boundary  of  low 
rent  public  housing  site,  capping  of  utilities,  and  resident  engineer 
is  estimated  at  $93, 000 „ 

COST  OF  PROJECT  IMPROVEMENTS; 

The  cost  of  all  project  improvements  in  the  streets  bounding  the  low 
rent  public  housing  site  has  been  divided  equally  between  the  site  and 
other  areas  to  be  served.   A  Boston  Redevelopment  Authority  Engineer- 
ing Department  estimate  for  project  improvements  is  $147,600.   A  total 
of  $73,800  has  been  applied  for,  as  the  streets  to  be  improved  comprise 
the  boundary  streets  of  the  Urban  Renev;al  Project  and  the  boundary  street 
limitation  of  50  percent  is  applicable. 

ADMINISTRATIVE.  INTEREST.  OTHER  PROJECT  COSTSj 

All  other  Item  1  project  costs  have  been  included  in  total  for  the  pur- 
pose of  computing  the  Sectijn  107  credit.   These  items  include  admin- 
istrative, property  management,  disposal,  interest-.,  conting©ncies  and 
project  inspection  line  items  as  outlined  in  Forni  ivjD  6220.   These 
costs  are  estimated  at  $165,300. 


Mass.  R-148   /R-226  (2) 


1  of 


SALE  PRICE  OF  THE  SITE- 


The  disposition  price  of  the  lov7  rent  public  housing  site  is  described 
in  Code  Wo.  R-225  (7) „   The  disposition  proceeds  of  $10,000,  for  land 
for  the  low  rent  public  housing  project  v;?.s  estimated  at  a  price  equal 
to  the  fair  value  as  detenriined  under  the  special  provisions  of  Section 
107  of  the  Housing  Act  of  1949,  as  aniendedc 

Attached  is  a  Letter  of  Intent  from  the  Boston  Hiusing  Authority  in- 
dicating its  intention  to  purchase  the  land  in  the  project  for  a  low- 
rent  public  housing  site  for  the  elderly.   The  Letter  further  describes 
the  status  of  the  proposed  -oublic  housing  project  and  accepts  the 
disposition  price  to  be  deterrttined  for  the  site  in  accordance  with  the 
Section  107  criteria. 
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APPLICATION  FOR  LOAN  AND  GPxANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  N0„  MASS.  R- 148 


St„  Botolph  Street  Elderly  Housing 

Urban  Renev^al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND 
FINANCING  REPORT? 


Sharing  of  Net 
Project  Cost 


CODE  NO,  R-2  26  (3) 


In  conjunction  with  the  Section  107  non-cash  grant-in-aid  credit  for 
low-rent  public  housing  for  the  elderly,  the  Authority  shall  submit 
with  the  Part  II,  Loan  and  Grant  Application:   (1)  an  executed 
Annual  Contributions  Agireement  or  its  equivalent  and  (2)  an  executed 
Cooperation  /Agreement  providing  for  the  continuing  local  contribution 
to  the  low-rent  public  housing  for  the  elderly  project. 


Mass.  R-  148   /R-2  26  (3) 
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APPLICATION  FOR  LOAN  AND  GRA-NT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-148 

St.  Botolph  Street  Elderly  Housing  SUBMISSION  DATE; 

Urban  Renewal  Area 
Boston  Redevelopirient  Authority 
Boston,  Massachusetts 


COST  ESTIFiATE  AND     Fortri  HUD-6220,  Project  CODE  NO  „  R-225  (4) 

FINANCING  REPORTS     Expenditures  Budget 


Forni  HUD-S220,  Project  Expenditures  Budget,  is  attached, 


Mass.  R-  148/R-226  (4)  1  of  1 
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Form  approved 
Budget   Bureau  No.  63-R983 


HUD-6220 

(1.2-65) 


PROJECT   LOCALITY 

Boston,   ilassachusetts 

UEPAiri'MENT  OF  IIUUSING  AND  URBAN  DEVELOPMENT 
URBAN  RENEV/AL  PROGRAM 

PROJECT   EXPENDITURES   BUDGET 

PROJECT  NAME  St.       Botolph      StPBet 

Klderlv  Housing  Urban  Renewal 
Area 

PROJECT  NUMBER 

Mass.    R-148 

BUDGET  NO. 

ISSTRVCTIO.\'S:       Initial    Budget:       Prepare    original    and   S    copies    for   IIUD.       Suhnit    original    and   i    copies    in   Binder    No.     i, 
and    copies     in    Binders    So.     Q ,  3 ,  i ,     and    5.       Kevisod    Budect:        //    witit    aziendatory    appl  ication ,     follow    "Initial    BiiJget"     in- 
structions.      Otherwise,     suhait    original     and    U    copies     to    HVD. 

DATES  OF  BUDGET  APPROVALS    (Complete  for  revision  only) 

Budget  No.  1.                                                   .  19                     Latest  Approved  Budget  (No.            1,                                                              .19 

LINE 
NO. 

ACTIVITY  classification' 

TO  BE  COMPLETED  BY   LPA 

TO    BE    FILLED 
IN    BY    HUD 

USE   ONLY   FOR   REVISED  BUDGET 

BUDGET 
REQUESTED   FOR 

J'^        MONTHS 
(c) 

LATEST 

APPROVED 

BUDGET 

(a) 

ADJUSTMENT 
(+   OR   _) 

(b) 

BUDGET 
^PPROVED   FOR 

MONTHS 

(d) 

1 

TOTAL  SURVEY  AND  PLANNING  EXPENDITURES 
(Includes  all  costs  incurred,  costs  estimated  to  be 
incurred,  and  interest  on  advances  to  repayment 
date)  (R  1401,  R  1403,   R  1404) 

S 

8  • 

«    215,800 

s 

2 

PROJECT  EXECUTION  EXPENDITURES: 

51^,800 

■• 

AdmiDistralion: 

a.    Administrative  overhead  and  services 
(R  1410.01,  R  1410.09,  R  1410.16, 
R  1410.19,   R  1416) 

b.  Travel   (R  1410.05) 

See   Line    2j 

L 

3 

Office  furniture  and  equipment  (R  1475) 

See   Line    21 

4 

Legal  services  (  R  1410.024,   R  1415) 

2,000 

5 

Survey  and  planning  (  R  1410.021,  R  1430) 

16,000 

6 

Acquisition  expenses  (  R  1410.022,  R  1440.02 
through  R  1440.06) 

5,600 

7a 

Temporary  operation  of  acquired  property- 
Profit  (-)  or  Loss  (+)    (R  1410.027,    R  1448) 

• 

3,600 

7b 
8 

Amount  included  in  Line  7a  as  real  estate  tax 
credits  (R  1448.038) 

[                                                  ] 

[                        ] 

t             0 

[                                              ] 

Relocation  and  Community  organization,  excluding 
Relocation  Payments  (R  1410.023,  R  1443) 

0 

9 

Site  clearance— Proceeds  (— )  or  Cost  (  +  ) 
(R  1410.025,  R  1450) 

93,000 

10 

Project  or  site  improvements 
(R  1410.026,    R  145.5) 

73,800 

11 

Disposal,  lease,  retention  costs  (  R  1410.028, 
R  1445) 

k,000 

12 

Rehabilitation    and  conservation,   excluding 
Rehabilitation  Grants  (R  1410.029,   R  1460) 

0 

13 

Interest  (R  1420.013,  R  1420.02) 

50,000 

14 

Other  income  (-)  (R  1449) 

(-) 

(-) 

(-) 

For  a  project  on  a  three-fourths  capital  grant  basis  with  limited  project  costs,  enter  zero  on  Lines  1  through  7h. 


t 
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LINE 
NO. 


ACTIVITY   CLASGIFICATION 


TO  BE  COMPLETED  BY   LPA 


USE   ONLY    FOR   REVISED   BUDGET 


L  ATEST 

APPRO V  ED 

BUDGET 


(a) 


ADJUETMEN  T 
(+    or  -) 


(b) 


BUDGET 
REQUESTED   FOR 


36 


MONTHS 


(c) 


HUD-6220 
{n-Cb) 

TO    BE    FILLED 
IN    BY    HUD 


BUDGET 
APPrtOVED   FOR 


.MONTHS 


(d) 


15 


16 


Subtotal  (sum  of  Lines  2  through  14, 
excluding  Line  7b) 


s  302,800 


Contingencies  (for  Column  (c ),  not  to  exceed 
15%  of  Line  15) 


k'^.hoo 


17 


Real  estate  purchases  (11  l-MO-Ol) 


lOOjOOO 


18 
19 


Project  inspection  (R  1418) 


I[-,QOO 


TOTAL  PROJECT  EXECUTION  EXPENDITURES 
(sum  of  Lines  15,  Id,  17,  and  18) 


6S^,100 


20 


TOTAL  PROJECT  EXPENDITURES  (ITEM  1  OE 
GROSS  PROJECT  COST)  (Line  1  plus  19  ) 


868.900 


21 


Relocation  Payments   lOOfc  reimbursable  to  LPA 
(R  1501) 


0 


22 


Rehabilitation  Grants   100%  reimbursable  to  LPA 
(R  1502) 


Approval  of  the  Project  Expenditures  Budget  in  the  amounts  and  for  the  time  period  shown  in  Column  (c)  is  hereby 
requested. 


B OS T ON  RBDEVELOPMgNT  AUTHORgTY 

Local  Public^Agcncy 


iovember    1,    1963 

Dale 


DEVELOPMENT  ADMINISTRATOR 

TitU 


HUD  APPROVAL 

The  Project  Expenditures  Budget  is  hereby  approved  in  the  amounts  and  for  the  time  period  shown  in  Column  (d). 
The  project  shall  be  completed  by ,    19 


Date 


Signature 


Title 
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HUO-6220 

(12-65) 


SUPPORTING  SCHEDULE 


PROJECT  OR  SITE  IMPROVEMENTS  CHARGED  AS  PROJECT  EXPENDITURES 


IDENTTFICATION 


Street   Improvements 
Street   Liffhtinfj 
V/ater  Service 
Street  ^Traffic   Signs 
Sewers    &  Drains 
Fire    Alarm 
Police    Sip:nal 


TO    BE  COMPLETED    BY   LPA 


TOTAL  COST 


^  III  J,  6  00 
65,^-00 

6,800 
27,1+00 

2,800 
1^1,000 

2,100 

2,100 


CHARGE   TO  PROJECT 


50 
50 
50 
50 
50 
50 
50 
50 


AMOUNT 


73,800 
32,700 

3,1+00 
13,700 

1,1+00 
20,500 

1,050 
1 ,  050 


TO    BE    FILLED 
IN    BY    HUD 


AMOUNT 


TOTAL  PROJECT  OR  SITE  IMPRO  V  EMENTS  TO   BE 
CHARGED  TO  ITEM   1  OF  GROSS  PROJECT  COST 


5   73,800 


f 


x'>PPLIC7^TI0N  FOR  LOAN  AND  GRANT 
PART  I.'   FINAL  PROJECT  REPORT 
PROJECT  NO,  MASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopnient  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND   Annual  Administrative  CODE  NO.  R-226  (5) 

FINANCING  REPORTS    Staff  Expense  Budget 


Subject  application  is  not  first  request  for  Federal  assistance. 

The  Annual  Administrative  Staff  Expense  Budget  v.'as  approved  by  the  HUD 
Regional  Office,  on  July  30,  1968,  for  the  period  January  1,  1958 
through  December  31,  1953. 


Mass.  R-148/R-225  (5)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I;   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  1^8 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND     Form  HUD-6121,  Data  Supporting  CODE  NO.  R-2  26  (6) 
FINANCING  REPORT?     Project  Expenditure  Budget 


Form  HUD-61?!,  Data  Supporting  Project  Expenditure  Budget,  is  attached, 


Mass.  R-148/ R-226  (6)  1  of  1 


4 


PuKC   1   of  .1 


Form  Approved 
BuHgel  Bureau  No.  63-R922. 


HUD-6121 

(1?-6S) 


DEPARTMENT  OF  HOUSING  AND  UlillAN  DEVELOPMENT 
URBAN  RENEWAL  PROGRAM 

DATA  SUPPORTING  PROJECT  EXPENDITURES  BUDGET 


INSTRUCTION'S:  Prepare  original  and  4  copies  for  {JUD.  If  part  of  an  initial  or 
amendatory  application,  submit  original  in  Binder  No.  1,  copies  in  Binders  No.  2,  3,  4, 
and  5.  If  not  part  of  an  application,  dn  not  submit  in  binders. 


PROJECT    LOCALITY 

Boston  Massachusetts 


PROJECT  NAMESt,      Botolph     St, 

T^lderly  Housing  Urban 
.ienewal   Area 


PROJECT   NUMBER 

I-Iass.    R~  148 


Accompanies  Form    HUD-6220  dated       ■■OVember     1, 


,    19  DC 


HUD- 
6220 
LINE 
NO. 


ACCOUNT 
NUMBER 


EXPLANATION 


AMOUNT 

CHARGEABLE 

TO   BUDGET 

(a) 


LINE 
TOTAL- 


CM 


1 


w^nin4- 

R  1403; 


SURVEY  AND  PLANNING  EXPENDITURES 


Total  estimated  survey  and  planning  costs  other  than  interest 


$  i65,"8oo 


R  1420.011; 
R  1420.012 


Interest  on  Federal  advances 


^0,000 


R  1420.0  2 


Interest  on  other  borrowed  funds 


LINE  1  TOTAL 


$215,800 


ADMINISTRATION 

OFFICE  FURNITURE  AND  EQUIPMENT 

LEGAL  SERVICES 


Entries  on  these  lines  of  Form  HUD-6220   shall    be   supported  by  a   narrative  statement  explaining  the 
cost  estimates  and  the  basis  of  any  proration  of  the  costs  to  this  project. 


SURVEY  AND  PLANNING 


Attach  a  narrative  statement  describing  the  nature  of  the  survey  and  planning  work,  including  reference 
to  any  previous  HllFA  or  HUD  approval   for  such  work   in  the  project  execution  stage. 


16,000 


R  1410.022 


R  1440.02 


R  1440.03 


R  1440.04 


R  1440.05 


R  1440.06 


ACQUISITION  EXPENSES 


LPA  salaries  and  wages  -  Acquisition  (from  Form  HUD-630) 


Contracts  for  acquisition  appraisals 


Option  negotiations 


Title  information 


Sundry  acquisition  costs  -  Direct  Purchase 


Sundry  acquisition  costs  -  Condemnation 


LINE  6  TOTAL 


3 ,  PO-Q- 


SxOQ- 


1  ,onn 


6nn 


jCU 


5.600 


7a 


TEMPORARY  OPERATION  OF  ACQUIRED  PROPERTY 


R  1410.0  27 


LPA  salaries  and  wages  -  Management  (from  Form  I/UD-630) 


R  1448.01 


Gross  income  from  temporary  operation 


CLASS  o  F 
L  ESSEE 


Residential 


Commercial 


Industrial 


Institutional 


NO.  O  F 

PROP- 
ER Tl  E5 


AVERAGE 
RENTAL 


UNIT    MOS. 
O  F  MGMT. 


TOT  AL 
INCOME 


*   For  a  project  on  a  three-fourths  capital  grant  basis  with  limited  project  costs,  enter  zero  on  linos  1,  5,  6,  and  ?£ 


( 
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HUD.6121 

{12-65! 


HUD- 

6220 

LINE 

NO. 


7  a 
(Cont'd) 


ACCOUNT 
NUMDtR 


a  1418.031 
R  1418.032 
R  1448.033 
R  1448.035 


R  1448.034 


R  1448.036 


R  1448.037 


n  1448.038 


R  1448.039 


EXPLANATION 


TEMPORARY  OPERATION  OF  ACQUIRED  PROPERTY  (Cont'd.  ) 


Repairs  and  norma!  maintenance;  J§ICKK2LS!35g!c30£Ei 


Insurance 


Real  estate  tax  payments 


Management  contracts 


Charges  in  lieu  of  real  estate  taxes 


Temporary  on-site  moves 


LINE  7a  TOTAL  (R1448.01  minus  other  amounts;  if  income  exceeds 
costs,  shoiv  as  minus  amount) 


AMOUNT 

CHARGEABLE 

TO   BUDGET 

(a) 


1.000 


1,000 


1,600 


0 


LINE 
TOTAL- 


(b) 


g    3.600 


RELOCATION  AND  COMMUNITY  ORGANIZATION, 
EXCLUDING  RELOCATION  PAYMENTS 


R  1410.0  23 


LPA  salaries  and  wages  -  Relocation  (from  Form  HUD-630J 


LPA  salaries  and  wages  -  Community  Organization  (from  Form 
HUD-630) 


R  1443.01 


Contracts  for  relocation  planning  and  execution 


Contracts  for  community  organization  services 


Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  for  community  organization  costs. 


LINE  8  TOTAL 


R  1410.025 


R  1450 


SITE  CLEARANCE 


LPA  salaries  and  wages  -  Site  Clearance  (from  Form  HUD-630) 


Contracts  for  preparation  of  contract  documents 


Net  cost  (  +  )  or  proceeds  (-)  of  site  clearance  work,  exclusive  of 
above  amounts 


Buildings  and  other  structures 


Sidewalks  and  pavements 


Capping  of  utility  lines 


xiesident   engineer 


(Minus )  Total  credits  for  salvage  and 
structures  sold,  if  work  will  be  done  by  LPA 
force  account  or  if  such  credits  are  calculated 
separately  for  contract  work 


(X)  S 


(     ) 


(x) 


ixl 


(     )  750,000    r.r 


(-) 


Site  clearance  work  will  be  performed  by 

(3  Z\  LPA  force  account  [j^  Contract 


(+)  93,000 


Attach  a  narrative  statement  giving  the  sources  and  basis  of  estima'es,  including  identification  of  any 
work  involving  unusually  high  costs. 


LINE  9  TOTAL 


For  a  i)roject  on  a  three-fourths  capital  grant  basis  with  limited  project  costs,  enter  zero  on  line  7a. 


^  93,000- 


f 


HUD-6I21 
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(12-65) 

HUD- 
6220 
LINE 
NO. 

ACCOUNT 
NUMBER 

EXPLANATION 

AMOUNT 

CHARGEABLE 

TO  BUDGET 

(a) 

LINE 
TOTAL 

(b) 

10 

R  1410.0  26 

PROJECT  IMPROVEMENTS 

S 

s    7^,800 

LPA  salaries  and  wages  -  Project  Improvements  f/rom  Form  HllD-630) 

R  1455 

Contracts  for  preparation  of  contract  documents 

Project  Improvements  (from  Form  HVD-6220,  Supporting  Schedule) 

73,800 

Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  project  improvements,  or 
referring  to  such  data  in  the  accompanying  Project  Improvements  Report. 

LINE  10  TOTAL 

11 

R   1410.028 

DISPOSAL,  LEASE,  RETENTION  COSTS 

$ 

S    )i,000 

LPA  salaries  and  wages  -  Disposition  (from  Form  IlilD-630) 

R  1445.01 

Disposition  appraisals,  boundary  surveys,  and  maps 

|i    nnri 

R  1445.0  2 

Commissions  and  fees 

'-I  7  -  -  - 

R  1445.03 

Sundry  disposition  costs 

LINE  11  TOTAL 

12 

R  1410.029 

REHABILITATION  AND  CONSERVATION, 
EXCLUDING  REHABILITATION  GRANTS 

S 

$               0 

LPA  salaries  and  wages-  Rehabilitation  and  Conservation 
(from  Form  HUD-630) 

R  1460 

Contracts  for  technical  and  administrative  services  for  rehabilitation 
and  conservation  program 

Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  the  above  amounts. 

LINE  12  TOTAL 

13 

INTEREST 

Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  interest  costs. 

14 

R  1449 

OTHER  INCOME 

$                0 

Source  of  LPA  income  other  than  covered  in  Line  7a  or  9 

- 

s 

• 

LINE  14  TOTAL 

17 

REAL  ESTATE  PURCHASES 

Attach  a  narrative  statement  giving  a  justification  for  the  estimate  for  real  estate  purchases,  including 
reference  to  appraisal  reports  and  breakdown  of  estimated  acquisition  cost  showing  separately  estimates 
for  project  land  and  compensation  for  consequential  damage,  if  any,  to  real  or  personal  property  that  is 
not  to  be  acquired.  Also  include  a  schedule  showing,  on  a  quarterly  basis,  the  proposed  land  acquisition 
activity  for  each  segment  of  the  project. 

I 
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HUD-6121 

(12-65) 


HUD- 
6220 
LINE 
NO. 


ACCOUNT 
NUMBER 


EXPLANATION 


AMOUNT 

CHARGEABLE 

TO   BUDGET 

(a) 


LINE 
TOTAL 

(b) 


21 


R  1  50  1 


22 


R  150  2 


RELOCATION  PAYMENTS  100%  REIMBURSABLE  TO  LPA 


TYPE  OF  PAYMENT  AND 
CLASS  OF  PAYEE 


TOTAL  MOVING  EXPENSES  AND 
ACTUAL  DIRECT  LOSS  OF  PROPERTY 


b.  Individuals 


c.  Faniilies 


*  d.  Business  concerns 


e.  TOTAL  SETTLEMENT  COSTS  AND 
RELATED  CHARGES 


f.   Individuals 


g.  Families 


h.  Business  concerns 


i.  TOTAL  RELOCATION  ADJUSTMENT 
PAYMENTS 


j.   Elderly  individuals 


k.  Families 


1.  TOTAL  SMALL  BUSINESS 
DISPLACEMENT  PAYMENTS 


ESTIMATED 
NUMBER  TO  RE- 
CEIVE PAYMENTS 


ESTIMATED 
AVERAGE 
AMOUNT 


LINE  21  TOTAL  ('a  +  e  +  i  +  Z; 


ESTIMATED 

TOTAL 
PAYMENTS 


*  Has  LPA  electe  -■  to  make  payments  for  moving  expenses  in  excess  of  S25,000? 
C II  YES  [      ]N0 

If  Yes:  A,  Estim^iL.  d  number  of  business  concerns  to 
receive  payment  in  excess  of  825,000: 


B.  Estimated  total  amount  of  moving 

expenses  in  excess  of  S25,000:  S 

C.  Portion  of  line  B  amount  to  be  paid  with 
Federal  relocation  grant  and  included 

in  line  e  amount  above:  $ 

D.  Portion  of  line  B  amount  to  be  paid 

out  of  nonpvoject  funds:  $ 


REHABILITATION  GRANTS  100%  REIMBURSABLE  TO  UFA 


a.  Total  number  of  owner-occupied,  one-  ortwo-family  residential  properties 

which  are  to  be  rehabilitated  in  accordance  with  objectives  of  Urban  Renewal 
Plan 


b.  Estimated  number  of  such  properties  for  which  a  Rehabilitation  Gr?.nt  will 
be  made 


c.  Estimated  average  amount  of  Rehabilitation  Grant 


LINE  22  TOTAL  (line  b  X  line  c) 


G  PO    901-092 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  Ijz       final  project  REPORT 
PROJECT  NO.  MASS.  R-14S 

St„  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Boston  Redevelopnient  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND  CODE  NO „  R-276 

FINANCING  REPORT:    Narrative  to  Forrri  HUD-6121       Exhibit  A 

1  -   General  Neighborhood  Renev/al  Plan  Costs,  R-1403 

The  St.  Botolph  Street  Elderly  Housing  Urban  Renev/al  Area  is  the 
first  project  to  be  undertaken  v;ithin  the  Back  Bay  GNRP  (Mass, 
Project  No.  R-47) .   The  contract  for  advance  for  the  Back  Bay 
GNRP  Is  $1  o,'-',C00  _   X:-  accordance  with  the  Urban  Renewal  'Handbook, 
RHA  7224 .1,  Chapter  3,  Finance  and  Adndnistration,  the  contracc 
for  GNRP  advance  is  to  be  repaid  out  of  functe  which  become  avail- 
a    able  for  the  first  urban  renewal  project  in  the  GNRP  area„   The 
cotal  cost  of  the  advance,  interest  included  as  of  December  31, 
1S68,  is  estimated  at  $215,800. 

TOTAL  $215, £00 
2. (a)   Administration 

In  preparing  estimates  for  project  administration  for  inclusion 
in  Form  HUD-6220,  Project  Expenditures  Budget,  ten  (10)  percent 
of  the  aggregate  estimates  of  Lines  3  through  14  and  Line  17  was 
computed  and  applied  to  Line  2.      Since  the  St„  Botolph  Street 
Elderly  Housing  Urban  Renewal  Area  involves  clearance  and  re- 
development activities  and  is  a  single  purpose  renewal  area 
for  redevelopment  of  housing  for  the  elderly,  ten  (10)  percent 
of  the  above-mentioned  line  items  should  adequately  cover  project 
administration  expenses, 

TOTAL  $  54,800 
(b)   Travel 

Included  in  Item  2(a)  Administration,  above. 

3 „    Office  Furniture  and  Equipment,  R-1475 

Included  in  Item  2(a)  Administration,  above. 

4.   Legal  Services,  R-1415 

Special  Counsel  for  Litigation  $   2,000 

Total  Budget  Requested     $   2,000 

Mass.  R-  148 'R- 2 25  Exhibit  A  1  of  3 


5„   Survey  and  Planning;,  R   1430 

The  budget  provides  for  a  contract  relating  to  overall  designs, 
PIC  plans,  and  preparation  of  a  R-224  Project  Improvements 
Report.   It  is  estimated  that  $16,000  v^ill  be  required  for  these 
engineering  services.   In  addition,  $2,000  for  boundary  surveys 
is  included  belov;  in  Line  11,  Disposal  costs. 

Total  Budget  Requested    $   16,000 

6.  Acquisition  Expenses,  R   1440 

(a)  4  first  acquisition  appraisals  at  $400, 
R  1440.02 

(b)  4  second  acquisition  appraisals  at  $400, 
R  1440.02 

(c)  1  option  negotiation  service  at  $1,000, 
R  1440.03 

(d)  Title  information  for  4  parcels  $200, 
R  1440.05 

(e)  Sundry  acquisition  costs  —  direct  purchase, 
R  1440.05  ' 

(f)  Sundry  acquisition  costs  —  condemnation, 
R  1440.06 

TOTALS  $    5,600 

7.  Temporary  Operation  of  Acquired  Property,  R  1448 

(a)  Repairs,  R  1448.03  $    1,000 

(b)  Insurance,  R  1448.03  1,000 

(c)  Real  estate  payments,  R  1448.034  1,600 

TOTAL:  $    3,600 

8.  Relocation  Costs,  R  1443 

Wot  Applicable. 

S.   Site  Clearance,  R  1450 

Demolition  of  structures  over  750,000  cubic  feet 

at  $0.08  per  cubic  foot  plus  contingency  factor, 

based  upon  Boston  Redevelopment  Authority       $   93,000 

Engineering  Department  experience: 

TOTAL:  including  capping 
of  utilities  and  resident 
engineer 


1, 

,600 

1, 

,600 

1, 

pOOO 

800 

600 

0 

Mass.  R-  149^R-226  Exhibit  A  2  of  3 


10,  Project  Improvernents,   R  1445  Cost  to  Project; 

(a)  Street  improvements  $  32  5  700 

(b)  Street  lighting  3,400 

(c)  Water  service  13,700 

(d)  Street  or  traffic  signs  1,400 

(e)  Sewers  and  drains  20,500 

(f)  Fire  Alarm  1,050 

(g)  Police  Signal  1>050 

TOTAL:  $  73,800.00 

11,  Disposal,  Lease  and  Retention  Costs.  R  1445 

(a)   Disposition  appraisals,  boundary  surveys 

and  maps,  R  1445.01  $   4,000 

TOTALS  $   4,000 

1 2 ,  Rehabilitation  and  Conservation,  R  1460 

Not  Applicable 

13,  Interest,  R  1420.013 

The  estimated  interest  expense  was  calculated  at 
approximately  5  percent  of  the  estimates  of  lines 
2  through  17. 

TOTAL;  $  50,000 

14,  Other  Income  R  1449 
Hot  Applicable 

1 7  .   Real  Estate  Purchas e s ,,  R  1440 

The  acquisition  appraisals  for  the  St.  Botolph  Street 
Elderly  Housing  Urban  Renewal  Area  have  been  prepared 
to  provide  an  estimate  of  property  accuisition  cost  by 
the  staff  of  the  Boston  Redevelopment  Authority,   The 
real  estate  acquisition  costs  are  estimated  at  $300,000. 

TOTALS  $300,000 

21 .   Relocation  Payments,  R  1501 
Not  Applicable 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND    Proposed  on  Three-Fourths      CODE  NO.  R-226  (7) 
FINANCING  REPORTS     Grants  Basis 


Not  applicable. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  Is   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA:   Resolution  of  Boston  Redevelopment      CODE  NO.  R-231  (1) 
Authority  Authorizing  Filing  of 
Application 


Resolution  of  Boston  Redevelopment  Authority  Authorizing 

the  Filing  of  an  Application  for  Loan  and  Grant 
For  the  St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 


WHEREAS,  it  is  necessary  and  in  the  public  interest  that  the 
Boston  Redevelopnient  Authority  avail  itself  of  the  financial  assist- 
ance provided  by  Title  I  of  the  Housing  Act  of  1949,  as  amended,  to 
carry  out  the  urban  renewal  project  described  as  the  St.  Botolph 
Street  Elderly  Housing  Urban  Renewal  Area,  hereinafter  referred  to 
as  the  "Project";  and 

WHEREAS,  it  is  recognized  that  the  Federal  contract  for  such 
financial  assistance  pursuant  to  said  Title  I  will  impose  certain 
obligations  and  responsibilities  upon  the  Boston  Redevelopment 
Authority  and  will  reauire  among  other  things:  (1)  the  provision 
of  local  grants-in-aid,  and  (2)  other  local  obligations  and  respon- 
sibilities in  connection  with  the  undertaking  and  carrying  out  of 
urban  renewal  projects,  and 

WHEREAS,  Title  VI  of  the  Civil  Rights  Act  of  1964  prohibits 
discrimination  on  the  basis  of  race,  color  or  national  origin  under 
any  program  or  activity  receiving  Federal  Financial  assistance  and 
Executive  Order  11063  prohibits  discrimination  on  the  basis  of  race, 
color,  religion  or  national  origin  in  sale,  lease  or  other  disposition 
of  residential  property  (including  land  intended  for  residential  use) 
or  in  the  use  or  occupancy  thereof;  and 

WHEREAS,  the  objectives  of  the  Urban  Renewal  Plan  cannot  be 
achieved  through  rehabilitation  of  the  Project  area: 
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NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPMENT 
AUTHORITY: 

1.  That  the  United  States  of  America  and  the  Secretary  of 
Housing  and  Urban  Development  be,  and  they  hereby  are, 
assured  of  full  compliance  by  the  Boston  Redevelopment 
Authority  with  regulations  of  the  Department  of  Housing 
and  Urban  Development  effectuating  Title  VI  of  the  Civil 
Rights  Act  of  1964  and  applicable  Executive  Orders. 

2.  That  an  application  on  behalf  of  the  Boston  Redevelopment 
Authority  for  a  loan  under  Section  102  (a)  of  said  Title 
I  in  the  amount  of  $  790,300   and  for  a  project  capital 
grant  for  undertaking  and  financing  the  Project  is  hereby 
approved,  and  that  the  Development  Administrator  is  hereby 
authorized  and  directed  to  execute  and  to  file  such  ap- 
plication with  the  Department  of  Housing  and  Urban  Develop- 
ment, to  provide  such  additional  information  and  to  furnish 
documents  as  may  be  required  in  behalf  of  said  Department, 
and  to  act  as  the  authorized  correspondent  of  the  Boston 
Redevelopment  Authority. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA:   Opinion  of  LPA  Counsel  Respecting  CODE  NO.  R-23l(2) 

Application  for  Loan  and  Grant 


Boston  Redevelopment  Authority 
1108  City  Hall  Annex 
Boston,  Massachusetts 

Gentlemen: 

Re:   Part  I  Loan  and  Grant  Application,  St.  Botolph  Street 

Elderly  Housing  Urban  Renewal  Area,  Project  No.  Mass  R- 
Boston,  Massachusetts 

I  am  an  attorney- at- law  admitted  to  practice  in  the  Commonwealth  of 
Massachusetts.   As  counsel  for  the  Boston  Redevelopment  Authority 
(hereinafter  referred  to  as  the  "Local  Public  Agency")  in  the  above 
identified  project,  my  opinion,  including  certain  factual  statements 
requested  by  the  Housing  and  Urban  Development  Department,  is  as 
follows: 

1.  I  have  reviewed  the  Legal  Information  submitted  on  HUD  Form 
H-6103A.  reference  to  which  is  incorporated  herewith  in  Code  No. 
R-23l(7};  I  have  made  an  examination  of  applicable  State  law  and 
am  of  the  opinion  that  since  the  date  of  the  submission  of  said 
Legal  Information,  there  has  not  been  any  court  decision,  statutory 
or  constitutional  enactment,  or  any  revision  or  amendment  of  any 
State  or  local  law  requiring  any  change  or  supplementation  of  the 
Legal  Information  submitted  as  aforesaid,  and  that  the  said  Legal 
Information  as  of  the  date  of  this  opinion  is,  to  the  best  of  my 
knowledge  and  belief,  true  and  correct. 

2.  I  have  reviewed  the  Application  for  Loan  and  Grant,  dated  November  1, 

and  approved  by  the  Local  Public  Agency  on _,  for  Project  No. 

Mass,  R-   including  particularly  the  data  and  information  relating  to 
(a)  the  size  and  character  of  the  proposed  project  area,  (b)  the 
proposed  project,  (c)  the  activities  to  be  undertaken  by  the  Local 
Public  Agency  in  carrying  out  the  proposed  project,  and  (d)  the 
proposed  method  of  financing  the  project. 

3.  To  the  best  of  my  knowledge,  there  is  no  pending  or  threatened 
litigation  of  any  kind  concerning  said  project. 

4.  I  am  of  the  opinion  that  the  Local  Public  Agency  has  been  legally 
created  and  is  a  duly  organized  and  acting  public  body  having  the  legal 
power  to  undertake,  carry  out,  and  finance  the  project  and  project 
activities  described  in  the  application  in  the  manner  set  forth  therein 


after  completion  of  the  following  actions: 

a.  Resolution  of  the  Authority  determining  to  undertake  the 
project ; 

b.  Specific  finding  by  the  Authority  pursuant  to  Chapter  652 
of  the  Acts  of  I960,  that  the  plan  is  based  upon  a  local 

?.  survey  and  conforms  to  a  comprehensive  plan  for  the  local- 

ity as  a  whole; 

c.  Execution  of  a  Cooperation  Agreement  between  the  City  of 
Boston  and  the  Authority  and  approval  by  the  Mayor  and 
City  Council  by  appropriate  resolution  after  due  notice 
and  public  hearing; 

d.  Execution  of  a  Disposition  Agreement  between  the  Boston 
3          Redevelopment  Authority  and  the  Boston  Housing  Authority 

S'    within  the  meaning  of  Section  107  of  Title  I  of  the  Housing 
Act  of  1949,  as  amended,  establishing  that  the  disposal  and 
and  redevelopment  of  land  will  be  for  public  housing  for  the 
elderly; 

e.  Approval  of  the  Division  of  Urban  Renewal  of  the  Department  of 
Community  Affairs  of  the  Commonwealth  of  Massachusetts; 

f.  Compliance  by  the  City  of  Boston  to  the  extent  necessary 
with  Section  26DD  of  Chapter  121  of  the  General  Laws  of 
Massachusetts ; 

g.  Posting  of  security  for  Eminent  Domain  taking  to  the  satis- 
faction of  the  Mayor  pursuant  to  Chapter  79  and  Chapter  121 
of  the  General  Laws  of  Massachusetts; 

h.   Adoption  of  an  Order  of  Taking  by  the  Authority; 

i.   Filing  of  Order  of  Taking  at  Registry  of  Deeds,  County  of 
Suffolk,  Commonwealth  of  Massachusetts, 

5.   I  am  of  the  further  opinion,  on  the  basis  of  the  data  and  infor- 
mation submitted  in  support  of  the  application: 

a.  That  the  proposed  project  area  meets  the  requirements  of 
State  law,  particularly  Sections  26JJ,  26KK,  26WW,  26YY, 

and  26ZZ,  of  Chapter  121  of  the  General  Laws  of  Massachusetts, 
for  ;xndertaking  the  proposed  project  activities  and  carrying 
out  the  proposed  project  therein. 

b.  That  the  proposed  project  area  is,  within  the  meaning  of 
Section  110(c)  of  Title  I  of  the  Housing  Act  of  1949,  as 
amended. 

c.  That  the  project  and  project  activities  described  in  the 
application  are  consistent  with  the  Urban  Renewal  Plan  which 
has  been  prepared  for  the  proposed  project  area. 

,    ^  Jerhn  C.  Conley,  Geneibal  Counsel 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA:         Opinions  of  LPA  Counsel      CODE  NO.  R-23l(3) 

Respecting  Urban  Renewal  Plan 


Mr.  Charles  J.  Horan 

Assistant  Regional^Adinin.is.trator  for  Renewal  Assistance 

Region  I         '^  "-  .  'i 

Department  of  Housing  and  Urban  Development 

346  Broadway 

New  York  13,  New  York 

Dear  Sir: 

RE:   Urban  Renewal  Plan  for  St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area  -  Pro.ject  No.  Mass.  R-   Boston,  Massachusetts 

I  am  an  attomey-at-law  admitted  to  practice  in  the  Commonwealth  of 
Massachusetts.   As  coiinsel  for  the  Boston  Redevelopment  Authority 
(hereinafter  referred  to  as  the  "Local  Public  Agency")  in  the  above 
identified  project,  my  opinion,  including  factual  statements  requested 
by  the  Department  of  Housing  and  Urban  Development,  is  as  follows: 

1 .  I  have  examined  the  Urban  Renewal  Plan  prepared  by  the  Boston 
Redevelopment  Authority  relating  to  the  St.  Botolph  Street  Elderly 
Housing  Urban  Renewal  Area  in  the  City  of  Boston,  County  of  Suffolk, 
Commonwealth  of  Massachusetts,  (hereinafter  referred  to  as  the  "Plan"), 
which  Plan  is  more  specifically  identified  as  follows: 

A  mimeographed  document  dated  Noven:ber  1,  I968 
entitled,  "Uban  Renewal  Plan  -  St.  Botolph  Street  Elderly 
Housing  Urban  Renewal  Area",  consisting  of    15    pages 
and  3  (maps)    exhibits,  for  the  project  area  in  the 
aforementioned  project. 

2.  The  Plan  in  form  and  substance  is  in  accord  with  applicable  law. 
The  Plan,  when  duly  approved  by  the  Mayor  and  Council  of  the  City  of 
Boston  and  by  the  Division  of  Urban  Renewal  of  the  Department  of  Community 
Affairs  of  the  Commonwealth  of  Massachusetts,  will  be  a"valid  Plan,  meeting 
all  the  requirements  of  State  and  local  law  and  Title  I  of  the  Housing  Act 
of  1949,  as  amended.   The  Plan  is  reasonably  clear,  definite,  and  vm- 
ambiguous  and  does  not  provide  for  any  illegal  discriminatory  action  or 
illegal  preferential  action  or  requirement. 
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3.  The  territorial  area  covered  by  the  Plan  is  within  the  terri- 
torial Jurisdiction  of  the  Local  Public  Agency  and  conforms  to  all 
legal  requirements  pertaining  to  the  eligibility  of  such  area  for 
the  above-identified  project;  and  such  area  under  State  and  local 
law  is  legally  eligible  and  appropriate  for  the  redevelopment, 
conservation,  and  rehabilitation  activities  contemplated  \inder  the  Plan. 

4.  (a)   The  Plan  includes  all  the  provisions,  drawings,  maps,  docu- 

ments, and  other  items  required  to  be  included  pursuant  to 
State  or  local  law  and  the  applicable  requirements  of  Sec- 
tion 110(b)  of  said  Housing  Act. 

(b)  The  Plan  includes  appropriate  provisions  describing,  the 
real  property  which  the  Local  Public  /Agency  is  to  acquire 
and  includes  appropriate  provisions  for  the  imposition  of 
the  controls  and  other  requirements  of  the  Plan  upon  all 
the  real  property  in  the  project  area  described  in  the  Plan, 

(c)  The  Plan  is  sufficiently  complete  to  permit  a  determination 
to  be  made  as  to  whether  it  conforms  to  the  general  plan  of 
the  community  as  a  whole  and  to  indicate  its  relationship 

to  definite  local  objectives  respecting  appropriate  land  uses, 
improved  traffic,  improved  public  transportation,  improved 
recreational  and  community  facilities  in  Boston. 

(d)  The  provisions  in  the  Plan  respecting  land  uses,  building 
requirements  and  densities,  land  coverage,  and  other 
features  in  the  Plan  are  in  accord  with  State  and  local 
law  and  the  requirements  of  Section  110(b)  of  said  Housing 
Act. 

(e)  The  provisions  in  the  Plan  for  the  vacation  and  dedication 
of  streets,  parkways,  and  other  public  ways  and  for  changes 

in  zoning  or  building  codes  and  regulations  are  in  accord  with 
State  and  local  law,  and  the  controls  in  the  Plan  respecting  the 
future  use  of  the  project  area  described  therein  are  reasonably 
clear  and  legally  effective. 

(f)  The  provisions  in  the  Plan  respecting  the  period  of  duration  of 
the  Plan  and  the  future  changes  in  the  Plan  are  legally  adequate. 


5.   To  my  knowledge  there  is  no  pending  or  threatened  litigati 
any  kind  concerning  the  Plan. 


on  of 
Yours  truly, 


Johfi/C.  Conley 
G,6ja-eral  Counsel 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  148 

St.  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LEGAL  DATAi   Text  of  Notice  of  Public  Hearing  and    CODE  NO.  R-231  (4) 
Statement  Concerning  Its  Publication 


NOTICE  OF  PUBLIC  HEARING 

ST.  BOTOLPH  STREET  ELDERLY  HOUSING 
URBAN  RENEWAL  PROJEC?! 
BOSTON  CITY  COUNCIL 

Notice  is  hereby  given  that  the  Committee  on  Urban  Renewal  of 
the  Boston  City  Council  will  hold  a  public  hearing  at  the  City 
Council  Chamber,  City  Hall,  Boston,  Massachusetts,  on 

PURPOSES  OF  THE 
PUBLIC  HEARING 

The  purposes  of  the  public  hearing  are  the  following:  -  (1) 

(1)  To  consider  a  proposal  for  the  undertaking  of  an  Urban 
Renewal  Project  by  the  Boston  Redevelopment  Authority  in  the  Project 
Area  located  in  that  part  of  the  City  of  Boston  known  as  the  St, 
Botolph  Street  Elderly  Housing  Urban  Renewal  Area,  in  accordance  with 
the  proposed  Urban  Renewal  Plan  for  the  Project  Area  under  the  pro- 
visions of  the  Federal  Housing  Act  of  1949.  as  amended,  and  Chapter 
121  of  the  Massachusetts  General  Laws,  as  amended,  with  federal,  state, 
and  city  financial  assistance; 

(2)  To  consider  the  plan  for  the  acauisition  of  land  and  the 
demolition  or  removal  of  buildings  and  improvements  in  the  Project  Area; 

(3)  To  consider  the  public  improvements  proposed  to  be  under- 
taken, including  the  construction,  reconstruction,  alteration,  and 
repair  of  streets  and  utilities. 

(4)  To  afford  a  reasonable  opportunity  to  all  persons,  including 
representatives  of  organizations,  to  appear  and  to  present  their  views 
with  respect  to  the  Project, 
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INFORMATION  AVAILABLE 
FOR  PUBLIC  EXAMINATION 

The  Urban  Renewal  Plan  containing  maps  of  the  Project  Area  are 
on  display  and  available  at  the  offices  of  the  City  Clerk  of  the  City 
of  Boston. 

PROJECT  AREA  DESCRIPTION 


The  St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Project 
Area  is  described  below;  it  is  within  this  area  that  the  public  im- 
provenients  and  other  developments  proposed  under  the  Urban  Renewal 
Plan  would  be  undertaken. 

PERIMETER  BOUNDARIES 

Beginning  at  the  northwest  corner  of  the  intersection  of  Garrison 
Street  and  St.  Botolph  Street? 

Thence  turning  and  running  southwesterly  along  the  extended  north- 
westerly sideline  of  St.  Botolph  Street  to  the  extended  southwesterly 
sideline  of  Follen  Street; 

Thence  turning  and  running  southeasterly  along  the  extended 
southwesterly  sideline  of  Follen  Street  to  the  extended  southeasterly 
sideline  of  Alley  454; 

Thence  turning  and  running  northeasterly  along  the  extended 
southeasterly  sideline  of  Alley  454  to  the  extended  northeasterly 
sideline  of  Garrison  Street; 

Thence  turning  and  running  northwesterly  along  the  extended 
northeasterly  sideline  of  Garrison  Street  to  the  point  of  beginning. 

STATEMENT  CONCERNING  PUBLICATION  OF  HEARING 

A  notice  in  substantially  the  form  of  the  foregoing  notice  ■ 
shall  be  published  at  least  once  a  week  for  not  less  than  two 
successive  weeks  immediately  prior  to  the  date  of  the  City  Council 
public  hearing,  in  at  least  one  newspaper  of  general  circulation 
of  Boston,   The  first  publication  will  be  not  less  than  ten  days 
prior  to  the  date  of  the  hearing,  inclusive  of  the  date  of  publi- 
cation but  exclusive  of  the  date  of  hearing. 
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APPLICATION    FOR  LOAl^T   Al'^D  GRMT 
Pill^T    I:      PINAL   PROJECT   REPORT 
PROJECT   NO.    MA33.    R-    148 

St,   Botolph  Street  Elderly  Housing  Urban  Renewal   Area 
Boston  Redevelopment  Authority 
Boston,    hassachusetts 


LEGAL   DATA:  Citation   of  Laxv   Goncernino;  CODE  NO.    R-231(5) 

Ad  Valorem  or  Payments    in 
Lieu  of  Taxes 


Capitol   7-6880  Res.    Oxford  6-i|538 

JOHN   C.    CONLEY 

Attorney  at  Law 

73  Tremont  Street,  Boston  8,  Kass. 

Boston  Redevelopment  Authority 
73  Tremont  Street 
Boston,  Massachusetts 


Gentlemen: 

) 


Re:   St.  Botolph  Street  Elderly  Housing  Urban  Renewal  Area 
Project  No.  Mass.  R- 


Section  12  of  Chapter  79  of  the  Massachusetts  General  Laws  states, 
in  part,  as  follows: 

".,  ,i;Jhenever  the  title  or  interest  taken  is  such  that  the  property 
will  be  exempt  from  taxation  so  long  as  it  is  held  and  iised  for  the 
purposes  for  which  it  is  taken,  the  damages  for  the  taking  shall 
include  an  amount  separately  determined  and  stated  which  shall  be 
estimated  to  be  equal  to  that  portion  of  the  tax  assessed  upon  the 
property  in  the  year  it  is  taken  which,  if  the  tax  apportioned  pro 
rata  according  to  the  number  of  days  each  year,  would  be  allocable 
to  the  days  ensuing  after  the  taking." 

Accordingly,  it  is  mandatory  that  the  Authority  pay  taxes  on  any 
taxable  property  from  the  date  of  the  taking  to  the  end  of  the  year  in 
which  the  tak:ing  was  made. 

Your  attention  is  also  directed  to  Section  26R  of  Chapter  121  of 
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the  Massachusetts  General  Laws,  an  extract  of  which  is  attached  hereto, 
^ou  will  recall  previous  discussions  with  the  Department  of  Housing  and 
/Jrban  Development  concerning  the  scope  and  effect  of  this  section. 


Very  truly  yours, 

.^JM^    ( 
Johrl  C.    Conley 

General  Counsel 


Attachment 
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EXCERPT 

MASSACHUSETTS  GENERAL  LAWS  (TER.  ED.) 

CHAPTER  121,  AS  AMENDED, 
SECTION  26R 

Section  26R.   Exemption  froni  Taxation;   Payments  in  Lieu  of  Taxes 
The  real  estate  and  tangible  personal  property  of  a  housing 
authority  (including  houses  constructed  by  a  housing  authority  on 
private  land  in  rural  areas  under  the  provisions  of  section  twenty- 
six  II)  shall  be  deemed  to  be  public  property  used  for  essential 
public  and  governmental  purposes  and  shall  be  exempt  from  taxation 
and  from  betterments  and  special  assessments;  provided,  that  in 
lieu  of  such  taxes,  betterrrients  and  special  assessments,  a  city 
or  town  in  which  a  housing  authority  holds  real  estate  used  or  to 
be  used  in  connection  with  such  a  project  may  determine  a  sum  to  be 
paid  to  the  city  or  town  annually  in  any  year  or  period  of  years 
such  s;am  to  be  in  any  year  not  in  excess  of  the  amount  that  would 
be  levied  at  the  current  tax  rate  upon  the  average  of  the  assessed 
value  of  such  real  estate,  including  buildings  and  other  structures, 
for  three  years  preceding  the  acquisition  thereof,  the  valuation 
of  each  year  being  reduced  by  all  abatements  thereon,  as  compen- 
sation for  improvements,  services  and  facilities,  other  than  gas, 
water  and  electricity,  furnished  by  such  city  or  town  for  the  ben- 
efit of  such  project.   Such  a  city  or  town  may,  however,  agree 
with  such  a  housing  authority  upon  the  payments  to  be  made  to  the 
city  or  town  as  herein  provided  or  such  housing  authority  may  make 
and  such  city  or  town  may  accept  such  payments,  the  amount  of  which 
shall  not  in  either  case  be  subject  to  the  foregoing  limitation. 
The  last  paragraph  of  section  six  and  all  of  section  seven  of 
chapter  fifty-nine  shall,  so  far  as  apt,  be  applicable  to  payments 
under  this  section. 

Nothing  in  the  Housing  Authority  Law  shall  be  construed  to  prevent 
the  taxation,  to  the  same  extent  and  in  the  same  manner  as  other  real 
estate  is  taxed,  of  real  estate  acquired  by  a  housing  authority  for 
a  land  assembly  and  redevelopment  project  and  sold  by  it,  or  of  the 
leasehold  interests  and  buildings  and  other  structures  belonging  to 
private  individuals  or  corporations  on  land  acauired  and  held  by  a 
housing  authority  for  such  a  project  and  leased  by  it;  provided, 
however,  that  real  estate  so  acquired  by  a  housing  authority »and 
sold  or  leased  to  an  urban  redevelopment  corporation  organized 
under  chapter  one  hundred  and  twenty-one  A,  or  to  an  insurance 
company  or  savings  bank  or  group  of  savings  banks  operating  under 
said  chapter,  shall  be  taxed  as  provided  in  said  chapter  and  not 
otherwise.   (1938,  484,  appvd.  7/5/38.   Declared  an  emergency  law, 
1946,  574,  sec.  1,  appvd.  6/14/46.   Declared  an  emergency  law) . 
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Rent  Supplementation 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I?   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  Rt  148 

St,  Botolph  Street  Elderly  Housing 

Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA; 


Reference  to  Form  HUD-6103A 


CODE  NO.  R-231  (7) 


The  information  Report  for  Urban  Renewal  Project  -  Part  i,  and 
Form  HUD-6103A  -  is  incorporated  for  purposes  of  reference. 
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LEGAL  INFORMATION  REPORT  FOR  URBAN  RENEWAL  PROJECT 
PART  I  -  SLUM  CLEARANCE  AND  REDEVELOPMENT  ACTIVITIES 

A.   Name,   Organization,    and  Territorial  Jurisdiction  of  Local  Public  Agency. 

1.      (a)   The  legal  corporate  name  of  the  Local  Public  Agency  identified  in  the  Application  dated 


November    1,  jgi 


is: 


Boston  Redevelopment  Authority 


(b)   The  citations  of  law  respecting  such  name  are  as  follows: 

Chapter  121,   General  Laws  of  Massachusetts,   Section  260^ 


2.     The  Local  Public  Agency  was  organized  on  the        Uth      riny  nf       October ,  195X. 

under  the  following  laws: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended  by  Chapter  I50 
Acts  of  1957 

Constitutional,    statutory,    and  charter  provisions: 
Chapter  121,   General  Laws  of  Massachusetts 


3.      (a)   Does  the  Local  Public  Agency  have  a  special  charter''  [  ]  Yes  [x]  No 

(b)   If  the  Local  Public  Agency  has  a  charter,    submit  with   the  Application  a  complete  copy  of 
the  charter,    with  all   amendments  to  the  date  of  such  Application,    duly  certified  by  the 
officer  having  custody  of  the  official   records  of  the  Local  Public  Agency,    specifying 
herein  the  date  of  the  latest  amendment  of  the  charter' 
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4.  (a)  Has  the  Local  Public  Agency  adopted  by-laws,    rules,   or  regulations  for  the  conduct  of 

its  affairs?  [X ]  Yes  [  ]  No 

(b)   If  the  answer  to  the  foregoing  question  is  "Yes",    submit  with  the  Application  a  copy  of 
such  by-laws,    rules,   or  regulations,    with  all   amendments  to  the  date  of  the  Application, 
duly  certified  by  the  officer  having  custody  of  the  official   records  of  the  Local  Public 
Agency,    specifying  herein  the  date  of  the  latest  amendment  of  such  by-laws,    rules,    or 
regulations:      (Omit  this  item  if  the  requested  data  are  included  within  the  organization 
transcript  heretofore  submitted  or  which  is  submitted  herewith  in  accordance  with  the 
requirements  of  Section  G,   Paragraph  3,   below.)   By-laws   submitted  to  UEA  in 
1957.     Certified  copies  of  all  subsequent  changes  have  been  submitted. 
19 

5.  (a)   Is  the  proposed  urban  renewal  area  described  in  the  Appllrntion  located  wholly  within 

the  authorized  territorial  jurisdiction  of  the  Local  Public  Agency?  [X]  Yes  [  J  No 

(b)   If  the  answer  is  "No",    include  explanation. 


1  - 
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B.   General  Pover. 

1.  Is  the  Local  Public  Agency  empowered  to  plan,    to  undertake  a:id  carry  out,    and  to  finance  an 
urban  renewal  project  involving  slum  clearance  and  redevelopment  for  which  financial  aid  un- 
der Title  I  of  the  above  cited  Federal  law  may  be  provided?  P]  Yea  C  D  No 

2.  If  the  answer  to  the  foregoing  question  is  "Yes",    cite  in  general  the  enabling  legislation, 
constitutional  provisions,    court  opinions,   and  other  laws  upon  which  you  base  your  conclusion. 

Citations:    Chapter  121,   General  Laws  of  MassachusettB  as  amended. 

Chapter  652,  Acts  of  i960. 
Papadinis  vs  Somerville  Housing  Authority  331  Maae.   627. 
McAullffe  &  Burke  vs  Boston  Housing  Authority  23^  Mass.   28 

C  Specific  Powers. 

1.  Is  a  public  hearing  required  by  State  or  local  law  in  connection  with  any  phase  of  the  pro- 
posed urban  renewal  project?  Conditionally  ^]  Yes  [  J  No 

(see  remarks) 

(a)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26KK 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26ZZ 

(b)  Remarks: 

Division  of  Urban  Renewal,   Department  of  Commerce  and  Development,    shall 
hold  a  public  hearing  on  a  project  plan  if  requested  to  do  so  by  Mayor, 
council,   or  25  or  more  taxable  Inhahltants  of  such  city  or  town. 

2.  Has  a  public  hearing  been  held  in  connection  with  any  phase  of  the  proposed  urban  renewal 
project: 

(a)  As  and  if  required  by  State  or  local  law?  [J  Yes  ^~\  No 

(b)  As  contemplated  by  Section  105(d)  of  Title  I  of  the  above  cited  Federal   law? 

[  J  Yes  P]  No 

3.  Does  the  law  require  that  any  determination,    finding,    review,    approval,   or  otfier  action  be 
made  or  had  at  the  local  level,    or  by  some  other  public  body  or  official,    before  the  Local 
Public  Agency  may  undertake  or  carry  out  any  necessary  action  pertaining  to  or  any  phase  of 
the  proposed  urban  renewal  project?  P]  ^^^  E  D  No 

(a)  Citations: 

Chapter  121,  General  Lawa  of  Massachusetts  as  amended.  Section  26KK 

Chapter  121,  General  Laws  of  MassQchusetts  as  amended.  Section  26ZZ 

(b)  Remarks: 
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C.   Specific  Powers  (Continued) 


4.  Wiat  phases  of  the  proposed  urban  renewal  project  or  what  functions  of  the  Local  Public 
Agency,    generally  or  in  rospoct  to  the  project,    will   he  or  are  required  by  law  to  be  per- 
formed by   the  State,    the  Municipality,    or  by  any  other  public  body  or  public  official    (other 
than  the  Local  Public  Agency)?   Ho  urban  renewal  project  Bhall  te  undertaken  until 
the  urfDon  renewal  plan  therefor  has  heen  suhraitted  to,   and  approved  by,   the 
(XaX>3K»JW{KXKMXX  DivlGion  of  Urban  Benevnl,  Department  of  Coramerce  ft  Develop- 
ment;   and  no  urban  renewal  plan  chall  be  cubmlttcd  to  the  Divloion  of  Urbnn 
Renewal,   Department  of  Commerce  &  Development  unless  the  some  has  been  ap-- 
proved  by  the  city  manager  with  the  approval  of  the  city  council  in  the  case 
of  a  city ^having  a  plan  D  or  plan  E  charter,   in  the  case  of  any  other  city,by* 

ons.  Qjgp^gj.  -L21,   General  Laws  of  Massachusetts  as  amended.   Sections 
26  CC,   26  DD,    26  EE,   26  BBB,    26  ZZ.      Chapter  h9,  Acts  of  1933 . 

*  the  mayor  with  the  approval  of  the  city  council  or  the  selectmen  of  the  town 
after  due  notice  and  public  hearing.     Mayor  and  council  must  approve  any  loan 

5.  °?S^^Is^?irer\^?ny^Mg^atf^PF?nMgPWJaff^aa9>f-^,«br  S^^eiSR^eE^^.r  ^Rmltl^f  ^l^Vied  ^y 

essary  action  pertaining  to  or  any  power  or  authority  of  the  Local  Public  Agency  to 
undertake  and  carry  out  or  to  finance  the  proposed  urban  renewal  project  or  any  phase 
thereof?  []  Yes  fe]  No 

*  the  Emergency  Finance  Board. 

(b)     If  the  answer  to  the  foregoing  question  is  "Yes",    give  a  statement  of  details  respect- 
ing the  nature  of  such  litigation;    and  attach  a  copy  of  the  pleadings,    if  any. 

Statement  of  details  and  copy  of  pleading  attached:  [  ]  Yes 

6.  (a)      Does  the  l,ocal  Public  Agency,    the  Municipality,    or  other  public  body  have  the  auunority 

to  prepare  a  general  or  master  plan  for  the  development  of  the  locality  as  a  whole  in 
which  the  urban  renewal   area  is  located?  Pf]  Yes  [  J  No 

Citations: 

Chapter  kl,   General  Laws  of  Massachusetts  as  amended.  Sections  70,  71. 

Chapter  652,  Acta  of  1960. 

(b)  If  the  answer  to  the  foregoing  question   is  "Yes",    identify  the  local   public  body. 

Boston  Redevelopment  Authority 

(c)  Does  the  Municipality  have  the  authority  to  prepare  and  present  to  the  Housing  and  Home 

Finance  Agency  a  "Workable  Program"  as  described  in  Section  101(c)  of  Title  I  of  the 
above  cited  Federal  law?  [x]  Yes     [  D  No 

Citations:  The  Initial  "Workable  Program"  sxibmltted  to  URA  in  1957  vas 
recertified  In  Deceniber,   196h. 

Chapter  Ul,  General  Laws  of  MasBachusetta  aa  amended.  Section  70, 
Chapter  652,  Acta  of  196O. 

7.  Is  there  adequate  legal  authority  for  the  preparation  and  approval  of  an  official  urban  re- 
newal plan  for  an  urban  renewal  project  which  can  meet  the  requirements  of  Section  110(b)  of 
Title  I  of  tho  above  cited  Federal  law?  [X]  Yes  [  ]  No 

Citations; 

Chapter  121,  General  Lsvs  of  Massachuaetts  as  amended. 


> 
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C.  Specific  Powers  (Continued) 

7.   (b)  Is  there  adequate  legal  authority  for  the  preparation  and  approval  of  an  official  rede- 
velopment plan  for  each  portion  of  the  urban  renewal  area  proposed  to  be  acquired  and 
redeveloped,  In  accordance  with  the  requirements  of  Title  I  of  the  above  cited  Federal 
law?  g]  Yes     [  ]  No 

Citations: 

Chapter  121,    General  Laws  of  Massachusetts  as  amended.   Section  26  P. 

Chapter  121,   General  Laws  of  Massachusetts  as  amended.   Section  26  QQ. 


Is  adequate  authority  vested  under  State  and  local   laws  to  permit  the  fulfillment  of  the  re- 
quirements which  are  imposed  by  or  must  be  imposed  pursuant  to  Title  I  of  the  above  cited 
Federal  law  upon  Local  Public  Agencies  receiving  financial  assistance  thereunder,    with  re- 
spect to: 


(a)     The  relocation  of  families  displaced  from  the  urban  renewal  area 
(Section  105(c)  of  said  Title  I)? 

n/a:  _    . 

N©- family -reloeat ion  involved. 


[  ]  Yes         [  ]  No 


(b)     Salary,    wage,    and  labor  standards  (Section  109  of  said  Title  I)?       ^3  Yes  [  D  No 

Citations: 
Chapter  121,   General  Lava  of  Massachusetts  as  amended.   Section  26  T. 


9.     Is  adequate  authority  vested  under  State  and  local  laws  to  permit  the  provision  of  cash  or 
--n-cash  local  grants-in-aid  as  defined  in  said  Title  I?  [jcj  Yes  [  D  No 


non- 


(a)     Indicate  the  contemplated  sources  of  the  local  grants-in-aid  for  the  proposed  project, 
i.e.,    the  municipality.   Local  Public  Agency,    some  other  agency,    etc. 
City  of  Boston,  Connnonvealth  of  Massachusetts. 


(b)     Citations  to  authority  of  each  contemplated  source  of  local  grants-in-aid: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  CC. 
faiapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  EE. 
Chapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  FFP. 


(c)     Remarks: 
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C,  Specific  Powers  (Continued) 

10.      Does  any  provision  of  State  or  local  law  restrict  the  ri^ht  of  the  Local  Public  Agency  to 
dispose  of  land  acquired  for  redevelopment  purposes  or  prescribe  the  methods  or  impose  con- 
ditions upon  land  disposal?  [x\  Yes  E  3  No 

(a)     Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  LL. 


(b)     Remarks: 


D.   Urban  Renewal  Area   --  Legal  Eligibility  and  Qualification. 

1.  Basing  your  Judgment  upon  data  and  information  in  and  submitted  in  support  of  the  Applica- 
tion, is  the  proposed  urban  renewal  area  legally  eligible  and  legally  qualified  under  State 
and  local  law  as  the  area  of  and  for  an  urban  renewal  project: 

(a)  With  respect  to  the  size  of  the  urban  renewal  area?  [X\   Yes    C  D  No 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P. 


(b)     With  respect  to  the  conditions  of  slum,   blight,   or  deterioration  existing  in  the  urban 
renewal  area?  ^  3  ^^^  [  D  No 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  P.* 


(c)     With  respect  to  other  specific  qualification  requirements  pertinent  to  the  urban  renewal 
area,    specifying  them,    imposed  by  law?  [X]  Yes  C  D  No 

(1)     Identification  of  other  specific  qualification  requirements: 

Su"bmiBsion  of  project  to  Division  of  UAan  Renewal,  Department  of 
Commerce  and  Development,   for  approval: 
UEBM  REMEWAL  PLAIT 


(2)  Citations: 

Chapter  121,  GeneiuL  Laws  of  Massachusetts  as  amended,  Section  26  KK. 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  ZZ. 
As  amended  "by  Chapter  23A  Inserted  "by  Chapter  636,  Acts  of  196U. 
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D.   Urtxm  Benewal  Area  --  Legal  Eligibility  and  Qualification  (Continued) 

2.     Basing  your  Judgnient  upon  data  and  information  In  and  submitted  In  support  of  the  Applica- 
tion,   with  respect  to  each  such  portion  of  the  urban  renewal  area  as  is  proposed  in  said  Ap- 
plication as  the  area  of  slum  clearance  and  redevelopment  activities,    is  each  such  portion 
(herein  called  a  "redevelopment  area")   legally  eligible  and  legally  qualified  under  State 
and  local  laws  from  the  standpoint  of: 

(a)     The  size  of  each  such  redevelopment  area?  ^3  Yes  C  3  1^° 

Citations: 
Chapter  121,   General  Laws  of  Massachusetta  as  amended.   Section  26  P. 


(b)     The  conditions  of  slum  or  deterioration  existing  in  each  such  redevelopment  area? 

^]  Yes  [  ]  No 

Citations: 

.Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  P  and 

26  J 


(c)  The  extent  of  each  redevelopment  area  which  is  open,  built  up,  improved,  or 

unimproved?  [j^  Yes     [  3  No 

Citations: 

Chapter  121,  General  Lava  of  Massachusetts  as  amended.  Sections  26  P  and 

26  J. 


(d)     Other  specific  qualification  requirements  pertinent  to  any  such  redevelopment  areas, 
specifying  them,    imposed  by  law? 

(1)     Identification  of  other  specific  qualification  requirements: 

Suhmlsalon  of  project  to  Dlvlalon  of  UAan  Renewal,  Pepaiianent  of 
Commerce  and  Development,  for  approval: 
UHBAN  RENEWAL  PIAN 


(2)  citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  KK 
Chapter  121,  General  Laws  of  Massachuaetts  as  amended.  Section  26  ZZ 


$ 


1 

^ 


E.  Property  Acquisition  and  Disposition. 

1.     Does  the  law  prohibit  the  Local  Public  Agency  from  exercising  the  right  of  eminent  domain  in 
respect  to  any  particular  type  of  property  in  any  portion  of  the  urban  renewal   area,    which 
property  the  Local  Public  Agency  proposes  to  acquire  as  a  part  of  the  urban  renewal  project, 
or  does  the  law  impose  any  unusual  restrictions  in  respect  of  such  acquisition  as,    for  ex- 
ample,  obtaining  the  consent  of  a  State  public  utilities  commission  to  the  acquisition  of 
any  property  owned  by  a  public  utility  company?  \_2  Yea  [^  No 

S66 

(a)     Citations:  Remarks 

None 


(b)     Remarks:      (If  the  answer  to  the  foregoing  Question  is  "Yes",    describe  in  detail  any  such 
restrictions) 
None,   except  as  to  property  already  in  public  ownership. 


2.      Does  State  or  local   law  require  the  payment  of  ad  valorem  taxes  or  payments  in  lieu  of  such 
taxes  on  the  property  which  the  Local  Public  Agency  acquires  as  project  land? 

[^  Yes  [J  No 

Citations: 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.   Section  26  R. 


3.     Does  the  Local  Public  Agency  have  the  power  to  obligate  the  purchasers  or  lessees  of  land  in 
the  project  area  (see  Sec.    105(b)  of  Title  I  of  the  above  cited  Federal   law): 

(a)  To  devote  the  land  to  the  uses  prescribed  by  and  in  conformity  with  the  pertinent  urban 
renewal  plan?  [x  ]  Yes       -  [  J  No 

(b)  To  begin  the  building  of  the  improvements  on  such  land  within  a  reasonable  time? 

l2  Yes  [  ]  No 

(c)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  LL. 


4.     Cite  any  provision  in  State  or  local  law  which  prescribes  a  time  limit  within  which  project 
land  must  be  disposed  of  by  the  Local  Public  Agency. 
None 


§ 


< 


F.  Financing  Powers. 

1.  IB  the  Local  Public  Agency  authorized  by  State  and  local  law  to  obtain  financial  assistance 
under  Title  I  of  the  above  cited  Federal  law?  [x]  Yes        L  D  No 

(a)  Citations: 

Chapter  121,  General  Lavs  of  MasGachusetts  as  aniendecl.  Section  26  QQ 
Chapter  121,  General  Laws  of  Massach-usetts  as  amended.  Section  26  P 
Chapter  121,  General  Laws  of  Massachusetts  as  emended.  Section  26  AM 

(b)  Remarks: 

The  Authority  has  seven  loan  and  grant  contracts  with  the  lUUPA, 

UR  MASS.  2-1  (LG),  UR.  Mass.  2-3  (LG),  Mass.R-2J^(LG),  Mass.  R-35(LG), 

MASS.R-T7  (LG),  MASS.R-56  (l),   and  MASS.R-5^LG),    Mass.    R-II5    (LG) 

2.  If  the  answer  to  the  foregoing  question  is  "Yes",    is  the  Local  Public  Agency  authorized  to 
obtain  a  Title  I   "advance"  for  surveys  and  plana  for  an  urban  renewal  project  and  to  agree 
to  repay  such  advance,    with  Interest,    out  of  any  moneys  which  become  available  to  the  Local 
Public  Agency  for  the  undertaking  of  the  urban  renewal  project  involved?       |C3  Yes         C  D  No 

Citations: 

Chapter  121,   General  Laws  of  Massachusetts  as  amended.  Section  26  QQ 

Chapter  121,   General  Laws  of  Massachusetts  as  amended.  Section  26  P 

Chapter  121,  General  Laws  of  MaBBachusettB  as  amended,  Section  26  AAA 

3.  Does  the  Local  Public  Agency  have  the  power  to  borrow  money  (other  than  advances  as  afore- 
said)  to  carry  out  the  urban  renewal  project: 

(a)  From  the  Federal  Government  under  Title  I  of  the  above  cited  Federal  law? 

^]  Yes         []  No 

(b)  From  other  sources?  ^]  Yes        [  ]  No 

(c)  Citations: 

Chapter  121,  General  Laws  of  MaBsachusettB  as  amended,  Section  26  P. 


Is  the  Local  Public  Agency  authorized  to  provide  reasonable  security  for  the  payment  of  the 
principal  of  and  Interest  on  its  obligations  evidencing  any  Title  I  loan  which  may  be  made 
to  it  with  respect  to  the  proposed  urban  renewal  project?  ^J  Yes         C  J  No 

(a)     Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P 


(b)     Remarks:      (If  the  answer  to  the  foregoing  question  is  "Yes",    describe  the  nature  of  the 

security)  By  mortgages  upon  property  held  or  to  he  held  by  It  or  "by  pledge 
of  Its  revenue.  Including  gjrants  or  contributions  by  the  Federal  Ctovemment, 
or  In  any  other  lawful  manner,   and  In  connection  with  the  incurrence  of  any 
indebtedness  to  covenant  that  It  shall  not  thereafter  mortgage  the  whole  or 
any  specified  part  of  Its  property  ^r  pledge  the  whole  or  any  specified  part 
of  its  irevenues. 


? 


F.  Financing  Powers  (Continued) 

5.  Is  the  Local  Public  Agency  authorized  to  pledge  Its  loaji  rights  under  a  Title  I  loan  contract 
as  security  for  the  payment  of  the  principal  of  and  interest  on  obligations  which  it  may  sell 
to  others  than  the  Federal  Government  to  finance  the  proposed  urban  renewal  project? 

[  5  Yes  [  ]  No 

(a)     Citations: 

Chapter  121,   General  Lavs  of  MaBsachusetts  as  amended.   Section  26  P 


(b)     Remarks: 


6.     Does  the  Local  Public  Agency  have  the  power  to  borrow  money  for  the  purpose  of  refunding  any 
obligations  it  may  Issue  to  the  Federal  Government  or  to  others  in  connection  with  the  fi- 
nancing or  refinancing  of  the  proposed  urban  renewal  project?  ^]  Yes  C  J  No 

(a)     Citations: 

Chapter  121,  General  Lawa  of  Massachusetta  aa  amended,  Section  26  P 


(b)     Remarks: 


7.     Are  there  any  constitutional,    statutory,   or  charter  limitations  on  the  "debt"  incurring 
powers  of  the  Local  Public  Agency?  [J  Yes  ^J  No 

(a)     Citations: 

See  Chapter  121,  General  Laws  of  Maseachusetta  aa  amended.  Section  26  DD 
vhlch  Imposea  certain  llmltatlona  of  the  City  of  Boston. 


(b)     Remtrks,   citing  relevant  Judicial  decisions: 


8.     Are  there  any  constitutional,    statutory,   or  charter  limitations  on  the  taxing  powers  of  the 
Local  Public  Agency?  [xl  Yes  [  ]  No 

(a)  Citations: 

The  Authority  haa  no  taxing  power  under  the  General  Lawa  of 
Maaaachusetta  Including  Chapter  121. 
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F.   Financing  Powers   (Continued) 

8.      (b)     Remarks,    citing  relevant  Judicial  decisions: 


G.   Organization  Transcript. 

NOTE:      The  following  is  not  applicable  and  should  be  disregarded  if  the  IjdcoI  Public  Agency 
is  a  county,    city,    town,    village,   or  other  traditional   type  of  local  government  or 
municipality. 

1.  Has  the  Local  Public  Agency  heretofore  submitted  copies  of  its  transcript  of  organization   to 
the  Urban  Renewal   Administration  or  its  predecessor,    the  Division  of  Slum  Clearance  and  Urban 
Redevelopment,    or  to  a  Regional  Office  of  the  Housing  and  Home  Finance  Agency,    in  connection 
with  any  project  under  the  Title  I  program?  |Xj  Yes  L  J  No 

2.  If  the  answer  to  the  above  question  is  "Yes",    the  remainder  of  this  Section  G  is  not  appli- 
cable to  the  Local  Public  Agency  and  should  be  disregarded. 

3.  ff  the  Local  Public  Agency  is  (a)   a  public  housing  authority  or  public  housing  agency,   or 
(b)    a  redevelopment  agency,    a  redevelopment  commission,    or  other  special   type  of  redevelop- 
ment entity  (and  if  the  answer  under  Paragraph  1  above  is  "No"),    submit  herewith  two  copies 
of  a  transcript  of  the  organization  of  the  Local  Public  Agency. 

Each  copy  of  the  transcript  of  organization  should  include  one  certified  copy  of  each  document 
necessary  to  evidence,    under  applicable  State  and  local  law,    the  proper  establishment  and  organiza- 
tion of  the  Local  Public  Agency,    the  appointment  and  qualification  of  the  members  of  the  original 
governing  body,    the  holding  of  the  original  organization  meeting,    the  election  or  appointment  of  the 
original  officers,    and  the  adoption  of  by-lews  or  other  procedural   regulations.      Illustrative  of  the 
type  of  documents  required  to  be  submitted  are  the  following  which  under  certain  State  and  local 
laws  are  necessary  for  the  preparation  of  the  two  transcripts  of  organization: 

(a)  Tw)  certified  copies  of  extracts  from  the  minutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  appropriate  political   subdivision  at  which  tfie  resolutions 
or  ordinances  authorizing  the  creation,    designation,    and  organization  of  the  Local  Public 
Agency  were  considered  and  adopted.    Including,    if  appropriate,    copies  of  notices  of  such 
meetings  and  waivers  of  and  consents  to  such  meetings; 

(b)  Two  certified  copies  of  the  certificate  of  necessity  or  certificate  of  Incoiporation  or 
similar  document  Issued  by  the  State  Housing  Board  or  Commission,  the  State  Corporation 
Commission,    or  other  public  body  or  official  as  may  be  required  by  applicable  law; 

(c)  Two  certiflea  copies  of  each  certificate  of  appointment,    by  the  mayor  or  other  appropriate 
appointing  officer  of  the  Municipality,   of  each  of  the  original  members  of  the  governing 
body  of  the  Local  Public  Agency,    with  an  appropriate  certification  that  the  said  certifi- 
cates of  appointment  are  on  file  and  of  record  in  the  office  of  the  certifying  officer; 

(d)  Two  certified  copies  of  extracts  from  the  minutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  other  appropriate  political  subdivision  at  which  the  ap- 
pointment of  each  of  the  original  members  of  the  governing  body  of  the  Local  Public  Agency 
was  confirmed  or  approved,   where  such  confirmation  or  approval  Is  required  by  applicable  law, 


-  10  - 


i 


t 


^\ 


G.   Organization  Transcript   (Continued) 

(e)  TwD  certified  copies  of  the  certificate  of  approval  of  the  appointments  of  each  of  the  orig- 
inal members  of  the  governing  body  of  the  Local  Public  Agency  issued  by   the  State  Housing 
Board,    Conmission,    or  similar  public  body,    if  required  by  applicable  law; 

(f)  Two   certified  copies  of  the  oath  of  office  or  acceptance  of  appointment,    if  required  by  law, 
of  each  original    appointee  to   the  governing  body  of  the  Local  Public  Agency; 

(g)  Two  certified  copies  of  extracts  from  the  minutes  of  the  organization  meeting  or  meetings  of 
the  Ijocal  Public  Agency  at  which  the  original   by-laws  and  official    seal   were  adopted,    of- 
ficers were  elected,    and  other  proceedings  relating  to  the  organization  of  the  L/Ocal  Public 
Agency  were  taken,    including  copies  of  notices  of  such  meetings  and  of  the  waivers  of  and 
consent  to  such  meetings; 

(h)     Two  certified  copies  of  the  by-laws  of  the  Local  Public  Agency  as  originally  adopted,    if  not 
Included  within  the  above-mentioned  minutes  of  the  organization  meeting;    and 

(1)     Two  certified  copies  of  each  amendment  or  chmige  In  the  by-laws  of  the  Local  Public  Agency 
to  the  date  of  the  submission  of  the  organization  transcript,    including  certified  extracts 
from  the  minutes  of  the  proceedings  of  the  governing  body  of  the  Local  Public  Agency  and 
other  documents,    if  any,    necessary  to  evidence  the  proper  adoption  of  any  such  amendments  or 
chonges. 

Infonnatlon  required  "by  item  0,  "Organization  Transcript", 
previously  submitted. 
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OPINION    OF    COUNSEL 

I,    the  undersigned,    DO  HEREBY  CFKTIFY  that  I  m  the  duly  appointed  and  acting  attorney  at  law 
for  the  Local  Public  Agency  named  in   the  Application   to  which  this  opinion   appertains;    that  I   have 
been   authorized  to  submit   the   foregoing  Legal    Information   in  behalf  of  said  Local  Public  Agency;    and 
that  such  Legal  Information  is  true  and  correct  to  the  best  of  my  knowledge  and  information. 

I  have  reviewed  such  Application,    dated     NnvFimher    1, 1966 .    and  approved  by  the  Local 

Public  Agency  on ,    including  particularly  the  data  ajid  information   relating 

to  (a)  the  size  and  character  of  the  proposed  urban  renewal  area,  (b)  the  proposed  project  for  which 
surveys  and  plans  are  to  be  prepared,  (c)  the  activities  to  be  undertaken  by  the  Local  Public  Agency 
in  surveying  and  planning  the  proposed  project,    and  (d)   the  proposed  method  of  financing  the  project. 

I   am  of  the  opinion  that  the  Local  Public  Agency  has  been  legally  created  and  is  a  duly  organ- 
ized and  acting  public  body  having  the  legal  power  to  undertake,    finance,    and  carry  out  the  survey- 
ing and  planning  work  described  in  such  Application  for  which  it  seeks  an  Advance  of  funds  (or  other 
Federal  aid)   under  Title  I  of  the  Housing  Act  of  1949,    as  amended. 

I  am  of  the  further  opinion,   on  the  basis  of  the  data  and  information  submitted  in  support  of 
the  Application: 

(a)  that  the  proposed  urban  renewal   area  is  a  slum,    blighted,    deteriorated, 
or  deteriorating  area  within  the  meaning  of  such  Federal   law  and  that  it  meets  the 
reqiiirements  of  State  law,   particularly  Sections  26  JJ.    26P  kk  and  ?.f,  WW  of  Chapter   121 

of  the  Massachusetts  General  Laws,    for  undertaking  the  proposed  urban 
renewal  project;    and 

(b)  that  such  portion  of  the  urban  renewal  area  which  is  proposed  for  slum 
clearance  and  redevelopment  is 

jx3     clearly  predominantly  residential  in  character. 

Q  []     not  clearly  predominantly  residential  in  character, 

[]  ]     not  predominantly  residential   in  character  but  con-  • 

tainlng  a  substantial  number  of  slum  or  blighted 
dwellings. 

Dated  this  _lii!L_  day  »f  November 19^. 


John  C.    Conley 


(Type    or  Print  Same) 


ca 


(Signature) 


73  Tremont  Street,    Boston,    Mass, 

(Address) 
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